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/  SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
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REGULAR  MEETING 
SAN  FRANCISCO  C  O  U  NTY-TRANSPORT  AT  I O  N  AUTHORITY 
M  O  N  D  AY-JULY  18,  1994J1-00  A.M. 

LEGISLATIVE-CHAMBER,  CITY  HALL 


/^CALENDAR 

///  Clerk:  Janelle  D  Snyder 


ROLL  CALL 

APPROVAL  OF  MINUTES 


DOT/  (Mctm-tq  nrPT 
GENERAL  COMMUNICATIONS  J(J[_  ]  3  jgg^ 

CHAIR'S  REPORT  SAN  FRANClSCC 

PUBLIC  LIBRARY 

EXECUTIVE  DIRECTOR'S  REPORT 
NEW  BUSINESS: 

Recommendations  of  the  Finance  Committee 

Resolution  amending  an  existing  contract  with  Check  Tan,  CPA,  for  Accounting  Services  by  adding  scope 
for  STP/AB434/SP&R  accounting  services  in  FY93/94  and  FY94/95  at  a  cost  of  $6,000  per  year  and  on-site 
accounting  assistance  in  FY  1994/95  at  a  cost  of  $4,500  per  year  and  increasing  the  maximum  amount 
of  the  contract  for  FY93/94  and  FY94/95  accordingly  -  ACTION 

Resolution  increasing  the  scope  of  an  existing  contract  with  Jeanpierre  &  Co.  to  cover  STP  AB434  SP&R 
funds  and  exercising  an  option  for  one  additional  year  of  Auditing  Services  at  a  cost  of  $18,850  -  ACTION 

Resolution  exercising  an  option  in  an  existing  contract  with  The  Latest  Word  for  FY94  95  computer 
hardware/software  maintenance  services  at  a  cost  of  $5,625  -  ACTiON 

Resolution  approving  the  award  of  and  authorizing  the  Executive  Director  to  negotiate  the  non-monetary 
terms  and  execute  a  contract  in  the  amount  of  $25,000  with  the  Controller  to  provide  detailed  account 
reporting  services  during  FY94/95  for  activities  related  to  the  capital  expenditure  line  item  of  the  budget  - 
ACTION 

Resolution  amending  an  existing  contract  with  Proserv  for  temporary  clerical  services  by  increasing  the 
maximum  amount  of  the  contract  to  $12,000  -  ACTION 

Resolution  authorizing  the  Executive  Director  to  amend  an  existing  time  and  materials  contract  option  with 
Capital  Representation  Group,  Inc.  and  Capital  Partnerships,  Inc..  a  Joint  Venture,  as  the  legislative 
analyst/advocate  for  the  San  Francisco  County  Transportation  Authority  to  add  services  for  FY94  95  in  the 
maximum  amount  of  $50,000  -  ACTION 

PUBLIC  COMMENT 


ADJOURNMENT 
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/SAN  FRANCISCO/COUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  CA  94102  (415)  557-6850  Fa*  (415)  557-61 


REGULAR  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
MONDAYrNOVEMBER  21,  1994  11:00  A.M. 
CALENDAR 

Clerk:  Janelle  D  Snyder  LEGISLATIVE  CHAMBER,  CITY  HALL 

1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 

3.  GENERAL  COMMUNICATIONS 

4.  CHAIR'S  REPORT 

5.  EXECUTIVE  DIRECTOR'S  REPORT 

6.  NEW  BUSINESS: 

A.  Recommendations  of  the  Finance  Committee 

(1)  Accept  FY93/94  Audit  and  DBE  Reports  -  ACTION 

(2)  Resolution  adopting  a  revised  FY94/94  budget,  reducing  revenues  by  a  net  of  $884,486 
increasing  administrative  expenses  by  a  net  of  $67,273,  reducing  the  unobligated  balance 
to  $9,224,285  and  revising  the  Congestion  Management  Program  budget  to  be  all  inclusive 
(R94-39;  File  FC1 10794)  -  ACTION 

(3)  Resolution  authorizing  the  Executive  Director  to  execute  a  Memorandum  of  Understanding 
with  the  Department  of  City  Planning  and  approving  the  conversion  of  the  Transportation 
Analyst  position  form  part-time  to  full  time  in  order  to  conduct  the  1995  Citywide  Travel 
Behavior  Survey  (CTBS)  (R94-40;  File  FC110794)  -  ACTION 

B.  Recommendations  of  the  Plans  &  Programs  Committee 

(1)  Resolution  adopting  the  Caltrain/Transbay  Terminal  Strategic  Analysis  Report  and  directing 
the  Executive  Director  to  advise  interested  parties  of  the  recommendations  of  the  report 
(R94-41;  File  PC1 11494)  -  ACTION 

(2)  Resolution  authorizing  the  Executive  Director  to  execute  a  Memorandum  of  Understanding 
with  various  bodies  to  promote  the  use  of  alternative  fuel  vehicles  and  establishing  an 
Authority  policy  commitment  to  work  to  support  the  goals  of  the  DOE  Clean  Cities  Program 
(R94-42;  File  PC1 11494)  -  ACTION 

(3)  Resolution  authorizing  the  Executive  Director  to  work  with  the  Department  of  Interior  and 
other  agencies  to  support  a  clean  transportation  zone  in  the  Presidio,  conditioned  on  any 
financial  commitment  being  subject  to  Board  approval  (R94-43:  File  PC1 1 1494)-  ACTION 

(4)  Briefing  on  the  status  of  the  Authority  sponsored  Citywide  Rail  Plan  by  the  consultant.  San 
Francisco  Fixed  Guideway  Associates  -  INFORMATION 
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SAN  FRANCISCO 
PUBLIC  LIBRARY 


7. 
8. 


PUBLIC  COMMENT 
ADJOURNMENT 
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XSAN  FRANCISCClCOUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  CA  94102  (415)557-6850  Fa*  (415)557-68 


RESCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
MONDAY,  January  22,  1 1996^,1:00  A.M. 
Room  404,  VETERANS  BUILDING,  401  Van  Ness  Avenue 


Clerk  Carol  Wong 


CALENDAR 

ROLL  CALL 
APPROVAL  OF  MINUTES 

GENERAL  COMMUNICATIONS  DOCUMENTS  DEpT 

CHAIR'S  REPORT  jAN  j  g  ^qr 

EXECUTIVE  DIRECTOR'S  REPORT  SAN  FRANCISCC 

PUBLIC  LIBRARY 

NEW  BUSINESS: 

Election  of  New  Transportation  Authority  Officers 
Recommendations  of  the  Plans  &  Programs  Committee 

(1)  Resolution  Adopting  1996  State  Legislative  Agenda  -  ACTION  (PPC010996  -  Prop  B/CMA) 

(2)  Resolution  Appointing  Shelley  Salieri  as  Member  of  the  Citizens  Advisory  Committee  of  the 
San  Francisco  County  Transportation  Authority  for  a  two  year  term  -  ACTION  (PPC010996 
-  Prop  B) 

(3)  Motion  Approving  the  San  Francisco  County  Transportation  Authority  1995  Annual  Repurt  - 
ACTION  (PPC010996  -  Prop  B/CMA) 

(4)  Resolution  Approving  FY96/97  AB434  Funding  Cntiena  -  ACTION  (PPC010996  -  Prop 
B/CMA) 

Item  Recommended  by  Authority  Board  -  (Ammiano/Hsieh) 

(1)  Resolution  Congratulating  San  Francisco's  New  Mayor.  Willie  L.  Brown.  Jr.  and 
Proclaiming  the  San  Francisco  County  Transportation  Authority  Board  of  Commissioners 
Commitment  to  Work  in  Collaboration  with  the  New  Administration  -  ACTION  (TAP  12296) 

PUBLIC  COMMENT 

ADJOURNMENT 

g  \ia\agendalfan96 


^SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

^j^^.j^anNess-AveDUf,  25th  Floor,  San  Francisco,  CA  94102  (415)  522-4800  Fax:  (415) 522-4829  E-mail 
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2'/id  COilVJLA 

RE-SCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
MONDAY^JuIy  24,  2000  11:00  A.M. 
Room  250,  LEGISLATIVE  CHAMBER,  City  Ha!! 


CALENDAR 

CLERK:  Craig  Waluri 


1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 

3.  NEW  BUSINESS: 

A.  Recommendations  of  the  Finance  Committee: 

(1)      Resolution  Adopting  the  Strategic  Plan  -  ACTION  (File  FC071000  -  Prop  B/CMA) 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Resolution  Approving  Third  Street  Light  Rail  Request  -  ACTION  (File  PPC071700  -  Prop 
B/CMA) 

(2)  Resolution  Approving  Stockton  Street  Project  Request  -  ACTION  (File  PPC071700  -  Prop 
B/CMA) 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  at  6:00  pm  on  Cable  Channel  16  in  San  Francisco,  with  a  repeat  on 
the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend  \  jewing,  please  call  CirvVSatch  at 
(415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 
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SAN  FRANCISCO 
PUBLIC  LIBRARY 
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^SAN  FRANCISCOyCOUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  CA  94102  (415)437-0179  Fax:(415)  522-1829  E-mail  sfcta@ri4tf.aua 


^CALENDAR 
SPECI  AL  BOARD  MEETING 

Monday  August  21,  2000  -  2:00  p.m.  Legislative  Chamber  Room  #250,  City  Hall 

1.  Roll  Call 

2.  Public  Comment 

3.  Closed  Session  pursuant  to  Government  Code  section  54957  (ACTION  ITEM ) 
PUBLIC  EMPLOYEE  APPOINTMENT 

Title:  Executive  Director 

a  -q  DOCUMENTS  DEPT 

4.  Reconvene  m  open  session: 

Report  on  Possible  Action  Taken  to  Appoint  Executive  Director       AUG  ' 
(Government  Code  section  54957.1(a)(5).)  (ACTION  ITEM)     SAN  FRANCISCO 

c    .   L1.  „  PUBLIC  LIBRARY 

5.  Public  Comment 

6.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  on  Cable  Channel  26  in  San  Francisco.  with  a  repent 
on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  M| fctu frflWjSUBfrWW11  Ptl  1 
CityWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined.  YTtHGETniA  'f.QTl  l!Di  2  '  *.A&T 
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SAiW  FRANCISCO  COUNTY 
TRANSPORTATION  AUTHORITY 
1M  VAN  HESS  AVENUE,  25TH  FLOOR 

SAN  FRANCISCO  CA  94102 
ADDRESS  CORRECTION  REQUESTED 


Kate  Wingerson 


^AN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  C A  94102  (415)437-0179  Fax:(415)  522-4829  E-mail:  srcia@cijfxa.ut 


REGULARLY  SCHEDULED  MEETING 
(Originally  Scheduled  For  August  21,  2000) 

OF  THE 

SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
HAS  BEEN  RESCHEDULED 
TO 

MONDAY,  August  28,  2000  11:00  A.M. 
Room  250,  LEGISLATIVE  CHAMBER,  City  Hall 
1  Dr.  Carlton  B.  Goodlett  Place 
San  Francisco,  CA  94102 


An  Agenda  will  be  mailed  next  week 


DOCUMENTS  DEPT 
AUG  1  6 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


J&AN  FRANCISCO^GOUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  CA  04102  (415)  522-4800  Tlx.:  (415)  572-4829  E-fr.»i)  ifll^fr  llTuM 


RE-SCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
MONDAY,^August  28,  2000  11:00  A.M. 
Room  250,  LEGISLATIVE  CHAMBER,  City  Hall 


CALENDAR 


CLERK:  Craig  Wakai 


DOCUMENTS  DEPT. 


ROLL  CALL 


3. 
A. 


2. 


NEW  BUSINESS: 

Recommendations  of  the  Finance  Committee: 


APPROVAL  OF  MINUTES 


AUG  2  2  2000 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


(1)  State  Legislation  Update  -  ACTION  (Prop  B/CMA) 

(2)  Approval  of  Legislative  Advocate  Contract  -  ACTION  (Prop  B/CMA) 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approval  of  2000  ST1P  Augmentation  Project  List  -  ACTION  (OLA) 

(2)  Approval  of  C  AC  Appointment  -  ACTION  (CMA) 

(3)  Approval  of  Proposition  B  Bicycle  Racks  Project  Request  -  ACTION  (Prop  B) 

C.  Discussion  of  Process  for  Selection  of  Executive  Director: 
(1)      Appointment  of  Executive  Director  -  ACTION 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 

Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  at  6:00  pm  on  Cable  Channel  26  in  S«n  Frtnctsco,  -*itb  a 
repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend  viewing,  pleave  call 
CityWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

AVAGEiNDA\00\071900age.nda 


TOTAL  =.21 
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ySAN  FRAN  C  ISC  OJC  OUNTY  TRANSPORTATION  AUTHOR!!  \ 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  CA  94102  (415)522-4800  Fax:(415)522-4829  E-rrail:  sfcta/uci  sfca  u» 

IF    ^m^^i^ci  RE-SCHEDULED  MEETING 

l  ^  SAN^FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Monday^September  25,  2000 
11:00AM 

ivoJ-iJ  Room  250,  Legislative  Chamber,  City  Hall 

CALENDAR 

'// 

CLERK:  Craig  Wakal 

DOCUMENTS  DEPT 

1.  ROLL  CALL 

SEP  2  2  2CC3 

2.  APPROVAL  OF  MINUTES 

SAN  FRANCISCO 

3.  NEW  BUSINESS: 

A.  Recommendations  of  the  Finance  Committee: 

(1)  Award  Extension  of  Contract  with  BMS  Design  Group  for  Urban  Design  Services  relating  to 
Third  Street  Light  Rail  Project  and  Authorizing  the  Executive  Director,  in  Coordination  \Nith 
MUNI,  to  Negotiate  the  Non-Monetary  Terms  and  Conditions  of  the  Contract  -  AC  I  ION 

(2)  Award  Extension  of  Contract  with  Joe  Castiglione  for  Travel  Demand  Forecasting  Services  and 
Authorize  the  Executive  Director  to  Finalize  Contract  Terms  and  Conditions     U  I  ION 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approval  of  Doyle  Drive  Alternatives  for  Further  Analysis  in  the  Draft  Environmental 
Impact  Statement/Draft  Environmental  Impact  Report  -  ACTION 

(2)  Approval  of  Projects  for  the  Transportation  for  Livable  Communities  Planning  Grand  - 
ACTION 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  at  6:00  pm  on  Cable  Channel  2f>  in  San  Francisco.  «irh  a 
repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend  \  ie«inc  please  call 
CityWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 
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^SAN  FRANCISCO^COUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  San  Francisco,  CA  94102  (415)522-4800  Fax:(415)  522-1829  E-mail  sfcta-aci  sf  ca  u 

If  100  AVM  T/r<;2  VA£>r,E'         fcl  oc  ; 

fa  ^miyvtuaca^  SCHEDULED  MEETING 

SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 


Mondayjpctober  16,  2000 
11:00AM 

Room  250,  Legislative  Chamber,  City  Hall 


CALENDAR 

CLERK:  Craig WakaJ 
DOCUMENTS  DEP" 

OCT  1  3  2C00 

SAN  FRANCISCC 
PUBLIC  LIBRARY 

A.       Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approval  of  Citizens  Advisory  Committee  Appointment  -  ACTION 

(2)  Approval  of  Central  Freeway  Citizens  Advisory  Committee  Appointments  -  ACTION 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 

3.  NEW  BUSINESS: 


Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  at  f»:00  pm  on  Cable  Channel  26  in  San  Francisco.  M 
repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend  \  ic«ins.  picas* 
CityWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 


In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  mav 
be  sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 
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SF  TPANS  hUTHuRITY 


jSan  Francisco  County  Transportation  Authority 

1 00  Van  Ness  Avenue  -  25d'  Floor,  San  Francisco,  CA  94102-  (415)  522-4800  -  FAX  (415)  522-4829 

RESCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORI  I  \ 

Mondavr  January  29,  2001 

10:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 

Note  Earlier  Time 
CALENDAR 


1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 


CLERK:  Roberta  Roon.cr 


DOCUMENTS  DEPT 


OLD  BUSINESS:  JAN  2  2  2001 

3.  ELECTION  OF  CHAIR  and  VICE  CHAIR -ACTION 

SAN  FRANCISCO 
PUBLIC  LIBRAPv 

NEW  BUSINESS: 

4.  ADOPTION  OF  ANNUAL  REPORT  -  ACTION 

5.  TRANSPORTATION  AUTHORITY  ORIENTATION  -  INFORMATION 

6.  BRIEFING  ON  MUNI  3rd  STREET  LIGHT  RAIL  PROJECT  -  INFORMATION 

7.  BRIEFLNG  ON  TRANSBAY  TERMINAL  PROJECT  -  INFORMATION 

8.  PUBLIC  COMMENT 

9.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  thai  evening  at  6:00  pm  on  Cable  Channel  26  in  San 
Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening}.  To  know  Uv  exact  cablecasl  tnr.es  for 
weekend  viewing.,  please  call  CityWatch  at  (415)  557-4293  on  Friday  when  the  cablccasi  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  ocvere  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  that  other  attend;  ■ 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individual? 
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jSan  Francisco  £ounty  Transportation  Authority 

100  Van  Ness  Avenue -25th  Floor,  San  Francisco,  CA  94102  -  (415)  522^800  -  FAX  (415)  522^829 


RESCHEDULED  MEETING 
SAN  FRANCISCO  CO  LIST  Y  TRANSPORTATION  AUTHORITY 

Monday,  February  26,  2001 
10:00  AM 
Room  250,  Legislative  Chamber,  City  Hall 

Note  Earlier  Time 
CALENDAR 

"'  CLERK:  Roberta  Boomer 

1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 

3.  NEW  BUSINESS: 

A,  Recommendations  of  the  Finance  Committee 

(1)  Approve  2001  Federal  Legislative  Program  -  ACTION 

(2)  Approve  Business  Membership  in  City  CarShare  -  ACTION 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approve  Transportation  Fund  for  Clean  Air  Criteria  -  ACTION 

(2)  Approve  Proposition  B  Request:  4th  Street  Sidewalk  Widening  -  ACTION 

4.  ITEMS  FOR  DIRECT  BOARD  CONSIDERATION 

A.  Approve  Proposition  B  Request:  Muni  Clean  Diesel  Bus  Procurement  -  ACTION 

B.  Closed  Session  Pursuant  To  Government  Code  Section  54957 

PUBLIC  EMPLOYEE  RELEASE  -ACTION 

C.  Report  On  Action  Taken  To  Dismiss  Or  Accept  The  Resignation  Of  Public  Employee 
(Government  Code  Section  54957.1(A)(5).) 

D.  Approve  Separation  Agreement  Of  Executive  Director  -  ACTION 
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5.  PUBLIC  COMMENT 

6.  ADJOURNMENT 


Please  note  that  die  meeting  proceedings  can  be  viewed  that  evening  at  6:00  pm  oc  Cable  Coannel  26  in  San 
Francisco,  with  a  repeat  oa  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  QiblfCaU  dmea  for 
weekend  viewing,  please  call  CityWatch  at  (415)  557-1-293  on  Friday  when  the  cablecast  rimes  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  anergics,  environmental  »%»f«—  ■ 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 
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JSan  Francisco  County  Transportation  Authority 

100  Van  Ness  Avenue  -  25*  Floor,  San  Francisco,  CA  94102  -  (415)  522^800  -  FAX  (413)  522-482y 

SPECIAL  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Monday^arcfa  5,  2001 

10:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 
CALENDAR  CLERK:  Richard  Snath 

1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 

3.  ITEMS  FOR  DIRECT  BOARD  CONSIDERATION 

A.  Approve  Proposition  B  Request:  Muni  Clean  Diesel  Bus  Procurement  - 
ACTION 

B.  Closed  Session  Pursuant  to  Government  Code  section  54957 

PUBLIC  EMPLOYEE  RELEASE  -  ACTION 
Return  to  Open  Session 

C.  Report  on  Action  Taken  to  Dismiss  or  Accept  the  Resignation  of  Public 
Employee  (Government  Code  section  54957.1(A)(5).) 

D.  Approve  Separation  Agreement  of  Executive  Director  —  ACTION 

E.  Discussion  and  possible  action  to  approve  process  for  selecting  new  Executive 
Director  -  ACTION 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  at  6:00  pm  on  Cable  Chanr.e!  26  in  Sar.  Francisco.  wr_h  2 
repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cableeast  rimes  for  weekend  v;e-^-jig,  please  call 
CityWatch  at  (415)  557^1293  on  Friday  when  the  cableeast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  ebamori 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  that  other  attendees  may  be  sensitive  to  van o as 
chemical  based  products.  Please  help  the  City  accommodate  these  individuals, 
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San  Francisco  County  Transportation  Authority 

100  Van  Ness  Avenue  -25"'  Floor,  San  Francisco,  CA  94102  -  (413)  322-4800    FAX  (415)  5?.?-4fTs> 


SPECIAL  MEETING 
SAN  FRANCISCO  £OUNTY  TRANSPORTATION  AUTHORITY 

Monday,  >larch  19,  2001 
1:00  PM 

Room  250,  Legislative  Chamber,  City  Hall 
CALENDAR  CLERK:  Richard  Smith 

1.  ROLL  CALL 

2.  APPROVAL  OF  MIN  UTES 

3.  ITEMS  FOR  DIRECT  BOARD  CONSIDERATION 

A.  Closed  Session  Pursuant  to  Government  Code  section  54957 

(1)  PUBLIC  EMPLOYEE  APPOINTMENT  -  ACTION 
Title:  Interim  Executive  Director 

B.  Return  to  Open  Session 

(1)  Report  on  Possible  Action  Taken  to  Appoint  Interim  Executive  Director 
(Government  Code  section  54957.1(A)(5).)  -  ACTION 

C.  Consideration  and  possible  action  regarding  the  policy  of  the  San  Francisco 
County  Transportation  Authority  relating  to  funding  and  other  matters 
involving  possible  extension  of  BART  to  San  Jose  and  authorizing  the  Interim 
Executive  Director  or  Acting  Executive  Director  to  represent  the  San  Francisco 
County  Transportation  Authority  and  advocate  on  its  behalf  -  ACTION 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 

Please  note  that  the  meeting  proceedings  can  be  viewed  lhai  evening  at  5:00  pm  on  Coble  Channel  26  in  Sao  Rranc  WD,  Willi  I  X : 

weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  tunes  for  weekend  \  is*  in?,  please  call  CkyWaKh  zt  (415)  557-4299 

on  Friday  when  the  cablecast  times  have  been  determined 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergic*,  envhenmenud  dlnesscs,  multiple  chemical  ndh  k)  M 
disabilities,  attendee.";  at  ill  public  meetings  arc  renvnded  that  other  attendees  may  be  sensitive  to  vanou>  chemical  based  products.  Htm  - 
ti-ic  City  accommodate  these  individuals. 
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/SAN  FRANCISCO £OUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor,  Saa  Francisco.  CA  94102      (415)  522-*S00  fax   4i:     22  -  .  •    I  -ma:.  <.:.u...   .:  ..  .. 


RESCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 


Monday,  March  26,  2001 

11:00  AM 
Room  250,  Legislative  Chamber,  City  Hall 


CLERK:  Richard  Smith 


ROLL  CALL 


DOCUMENTS  DEPT. 


2. 


APPROVAL  OF  MINUTES 
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3.  NEW  BUSINESS: 


A.  Recommendations  of  the  Finance  Committee 


(1)  PMO  Contract  Amendment  -  ACTION 

Authorize  the  Executive  Director  to  execute  a  contract  amendment  with  Nolte  Associates.  Inc. 
in  the  amount  of  $30,334  to  provide  a  Quality  Assurance  "Spot  Review"  on  MUNI's  new 
Metro  East  Maintenance  Facility.  This  action  extends  the  involvement  of  the  Authority's 
Project  Management  Oversight  Consultant  in  support  of  the  design  of  the  Metro  East  Facility. 

(2)  Level  of  Service  Monitoring  Contract  -  ACTION 

Authorize  the  Executive  Director  to  execute  a  professional  services  contract  with  Abrams 
Associates  for  a  total  fixed  amount  of  $46,500,  to  provide  level-of-service  monitoring  services 
for  the  2001  Congestion  Management  Program  (CMP)  update.  Completion  of  the  2001  CMP 
update  is  a  requirement  of  State  law  (biennial  update).  This  action  allows  the  CMP  update 
process  to  remain  on  schedule  and  comply  with  State  and  Regional  deadlines. 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)      STIP  Amendment  for  3rd  Street  Light  Rail  Project  -  ACTION 

Approve  the  reprogrammmg  of  SAO  million  in  State  Transportation  Improvement  Program 
(STIP)  funds  from  the  Illinois  Street  Intermodai  Bridge  to  the  3rd  Street  Light  Rail  Project  for 
construction  activities.  This  action  amounts  to  a  swap  of  state  and  local  funds,  intended  to 
expedite  the  delivery  of  the  project  and  control  costs. 
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(2)      TLC  Capital  Program  Nominations  -  ACTION 

Approve  a  resolution  of  support  for  San  Francisco  projects  competing  for  funds  from  the 
FY2001  cycle  of  MTC's  Transportation  for  Livable  Communities  (TLC)  program.  T  he  San 
Francisco  Redevelopment  Agency  has  indicated  its  intent  to  submit  an  application  for  SI  .57 
million  in  TLC  funds  for  the  Bayview  Connections  project,  in  the  Bayview/Hunter's  Point 
neighborhood.  This  action  strengthens  the  competitive  position  of  San  Francisco's  candidate 
TLC  projects- 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  that  evening  at  6:00  pm  on  Cable  Channel  26  in  San  Francisco, 
with  a  repeat  on  the  weekend  (cither  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend 
viewing,  please  call  CityWatch  at  (415)  557^293  on  Friday  when  the  cablecast  tunes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 
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REGULARLY  SCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Monday,  ApriI  16,2001 

11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 
CALENDAR  CLERK:  Richard  Smith 

1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES 

3.  NEW  BUSINESS: 

A,  Recommendations  of  the  Finance  Committee: 

(1)      Recommend  Support  for  State  Legislation  -  ACTION 

Recommend  Support  for  AB  227  (Longville),  AC  A  9  (Dutra),  SCA  3  (Karaette)  and  SB  f^T 
(Figueroa);  support  with  amendments  for  SB  473  (Perata)  and  oppose  AB  *.  604  (CampbeD  | 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Recommend  Appointment  of  One  Member  to  the  CAC  -  ACTION 

Recommend  appointment  of  one  member  to  the  Citizens  Advisory  Committee  (CAC). 
Marilyn  Smulyan  resigned  from  the  CAC  on  March  20,  2001.  creating  one  vacancy  on  a 
committee  of  eleven  members. 

(2)  Recommend  approval  of  the  FY  01/02  Transportation  Fund  for  Clean  Air  (TFCA) 
Program  of  Projects  for  Submission  to  the  Bay  Area  Air  Quality  Management  District 
(Air  District)  -ACTION 

Recommend  approval  of  the  FY  01/02  TFCA  Program  of  Projects,  including  9  projects  for  a 
total  amount  of  5941,000.  Authorization  will  allow  :he  Interim  Executive  Director  Do  submit 
to  the  Bay  Area  Air  Quality  Management  District  a  program  of  projects  for  TFCA  funding  by 
the  Air  District's  deadline  of  April  30,  2001. 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


Please  note  that  the  meeting  proceeding  can  be  viewed  live  at  hnp^.W*  gjfcagSfciCggEfc  sr  -ha:  r-'- M  )Pm<  "  '■ 
Channel  26  m  San  Francisco,  with  a  repeat  on  [he  werkend  (either  Saturday  or  Sunday  evening).  To  taO«  tut  exact  cabled  I 
weekend  viewing,  please  caJ!  CityWatch  at  (415)  557-1293  on  Friday  woen  the  cablecast  times  have  been  ktemiifieu 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illr.eM-  tOOHi  ri<J 

or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  DO  mi  :>u:  :  -  enseal  based 
products.  Please  hcip  the  City  accommodate  tnese  u-.dividuais. 
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REGULARLY  SCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Monday,  May  21, 2001 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 
^CALENDAR  CLERK:  Richard  Smith 

*  DOCUMENTS  DEPT 

1.  ROLL  CALL 

2.  APPROVAL  OF  MINUTES  MAY  1  6  2001 

3.  NEW  BUSINESS:  SAN  FRANCISCO 

A.  Recommendations  of  the  Finance  Committee:  PUBLIC  LIBRARY 

(1)  Approve  annual  contracts  with  the  Human  Rights  Commission,  the  City  Attorney's  Office,  the 
Controller,  and  the  San  Francisco  Community  Television  Corporation  and  authorize  one  yeai 
contract  extensions  with  Carlos  Quiroz  for  accounting  services  and  Nossaman,  Guthner.  Knox  and 
Elliott  for  specialized  legal  services.  -  ACTION 

(2)  Approve  the  revised  FY  2000/01  budget  to  account  for  net  increase  of  S7. 353,874  in  revenues,  a 
net  decrease  in  expenses  of  $590,260,  and  net  increase  of  57,944,134  in  unobligated  funds  - 
ACTION 

(3)  Support  with  amendments  for  AB  1419  (Aoroner)  and  support  for  SB  10  (Soto).  -  ACTION 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approve  Mum's  request  for  $2,525,000  in  Proposition  B  funds  to  implement  phase  1  of  a  Global 
Positionmg  System  (GPS)  -  based  Automatic  Vehicle  Locator  (AVL)  and  customer  information 
system  for  the  Central  Control  project.  -  ACTION 

(2)  Appoint  one  member  to  the  Citizens  Advisory  Committee  (CAC)  to  fill  the  vacancy  created  by 
Linton  Stables  whose  term  expired  on  April  25.  2001.  -  ACTION 

(3)  Approve  a  resolution  encouraging  appropriate  City  departments  to  work  together  with  interested 
community  groups  and  private  citizens  to  identify  funds  to  conduct  a  community  planning  procc— 
to  develop  a  plan  to  increase  safety  of  pedestrians  and  bicyclists  and  provide  better  transit  access  on 
Market  Street.  -  ACTION 

4        BOARD  WORKSHOP  ON  THE  REGIONAL  TRANSPORT  ATION  PL  AN  - 

INFORMATION 

5.  PUBLIC  COMMENT 

6.  ADJOURNMENT 

Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrro:/'/www.ci.sf.ca.u5'cUv watch,  or  that  evening  at  6.00  pm  or.  Cable  Channel 
26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither  Saturday  or  Sunday  evening).  To  know  the  exact  cab'.ccas:  vmes  fix  Ac:;;ri 
viewing,  please  call  City  Watch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  ha\  e  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  scns.i".  rty  or 
related  disabilities,  attendees  at  nil  public  meetings  are  reminded  that  other  attendees  may  be  sen'ntive  to  vanous  :'rerr.:cz'.  bead  products 
Please  help  the  City  accommodute  these  individuals. 
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Monday,  Ivjay  21,  2001 

11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 


REVISED  CALENDAR 


CLERK:  Richard  Smith 


ROLL  CALL 


DOCUMENTS  DEPT 


APPROVAL  OF  MINUTES 


MAY  1  8  2001 


NEW  BUSINESS: 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


A.  Recommendations  of  the  Finance  Committee: 


(1)  Approve  annual  contracts  with  the  Human  Rights  Commission,  the  City  Attorney's  Office,  the 
Controller,  and  the  San  Francisco  Community  Television  Corporation  and  authorize  one  year 
contract  extensions  with  Carlos  Quiroz  for  accounting  services  and  Nossaman,  Guthner,  Knox  and 
Elliott  for  specialized  legal  services.  -  ACTION 

(2)  Approve  the  revised  FY  2000/01  budget  to  account  for  net  increase  of  $7,353,874  m  revenues,  a 
net  decrease  in  expenses  of  S590,260,  and  net  increase  of  57,944,134  in  unobligated  funds.  - 
ACTION 

(3)  Support  with  amendments  for  AB  1419  (Aroner)  and  support  for  SB  10  (Soto)  -  ACTION 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approve  Mum's  request  for  $2,525,000  in  Proposition  B  funds  to  implement  phase  1  of  a  Global 
Positioning  System  (GPS)  -  based  Automatic  Vehicle  Locator  (AVL)  and  customer  information 
system  for  the  Central  Control  project.  -  ACTION 

(2)  Appoint  one  member  to  the  Citizens  Advisory  Committee  (CAC)  to  fill  the  vacancy  ere 
Linton  Stables  whose  term  expired  on  April  25,  200 1.  -  ACTION 

(3)  Approve  a  resolution  encouraging  appropriate  City  departments  to  work,  together  with  interested 
community  groups  and  private  citizens  to  identify  funds  to  conduct  a  community  planning  proocaj 
to  develop  a  plan  to  increase  safety  of  pedestrians  and  bicyclists  and  provide  better  transit  access 
on  Market  Street.  -  ACTION 

C.  Recommendaiions  of  the  Personnel  Committee: 

(1)  Approve  the  Staff  Restructuring  Plan,  converting  certain  current  professional  contract  services  to 
staff  positions  as  Manager/Capital  Projects,  Senior  Project  Engineer.  Project  Engineer. 
Transportation  Planner/Grants  and  Senior  Transportation  Planner  GIS,  modifying  job 
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descriptions/classifications,  converting  the  Manager  of  Planning  position  to  a  Deputy  Director 
position  and  creating  a  new  position  of  Transportation  Planncr/GIS  -  ACTION 

4.  WORKSHOP  ON  THE  REGIONAL  TRANSPORTATION  PLAN  -  INFORM  ATI  ( )  N 

5.  PUBLIC  COMMENT 

6.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hUp://\v\vw.ci.st'.ca.uy'citvwa;ch;  or  that  evening  at  6.00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablccast  faM  I  * 
weekend  viewing,  please  call  CityWatch  at  (415)  557-4293  on  Friday  when  the  cablccast  times  have  been  determined 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or 
related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based  products 
Please  help  the  City  accommodate  these  individuals. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORT1  ^ 

100  Van  Ness  Avenue,  25lh  Floor,  San  Francisco,  CA  94102     (415)  522-1800  Fax  (415)  522^82<»    L-rv.»r  tku&t 


SPECIAL  MEETING 
/SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

/  Tuesday ,Jvlay  29,  2001 

1 1 :5o  AM 

Room  250,  Legislative  Chamber,  City  Hall 
CALENDAR  CLERK:  Richard  Smith 

1.  ROLL  CALL 

2.  OLD  BUSINESS 

Recommendations  of  the  Personnel  Committee: 

Approve  the  Staff  Restructuring  Plan,  converting  certain  current  professional  contract  services  to 
staff  positions  as  Manager/Capital  Projects,  Senior  Project  Engineer,  Project  Engineer, 
Transportation  Planner/Grants  and  Senior  Transportation  Planner/GIS;  modifying  job 
descriptions/classifications,  converting  the  Manager  of  Planning  position  to  a  Deputy  Director 
position,  converting  the  Senior  Planner  position  to  Manager-Countywidc  Plan,  and  creating  a  new 
position  of  Transportation  Planner/GIS  -  ACTION 

3.  NEW  BUSINESS 

Item  Introduced  by  the  Chair: 

Approve  resolution  amending  section  4  of  the  Administrative  Code  to  retain  the  requirement  that 
the  Executive  Director  appoint  a  Deputy  Director,  but  eliminate  the  requirement  that  the  Deputy 
Director  be  either  the  Manager  of  Planning  or  the  Manager  of  Programming,  and  amending 
Section  5.2  of  the  Administrative  Code  to  provide,  with  the  exception  of  the  Personnel 
Committee,  that  three  members  of  a  Transportation  Authority  Committee  constitute  a  quorum 
ACTION 

4.  PUBLIC  COMMENT 

5.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http://ww-w.ci.sf.cn. u&'citywatch '  or  thai  evening  at  6  Ou  prr.  or.  Cible 

Channel  2f>  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Samrday  or  Sunday  evening).  To  <no^  the  cxac:  cabtecs  I 

weekend  viewing,  please  call  City  Watch  at  (415)  557-4293  on  Friday  when  the  cablccast  times  have  been  determined. 

In  order  lo  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  wauitivity  or 

related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  tc  \ar:c;;j  cherr. 

Please  help  the  City  accommodate  these  individuals. 
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RESCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 


Monday,  June  25,  2001 

11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 


^CALENDAR  CLERK:  Richard  Smith 

1.  ROLL  CALL  DOCUMENTS  DEP^ 

2.  APPROVAL  OF  MINUTES  OF  MAY  21,  2001  AND  MAY  29,  2001 

3.  NEWBUSINESS:  WN  2  0  2001 

A.  Recommendations  of  the  Finance  Committee:  SAN  FRANCISCO 

(1)  Adopt  Fiscal  Year  2001/02  Budget  -  ACTION 

(2)  Increase  contract  with  City  Attorney  to  S45.000  for  FY  2000/01  and  to  $25,000  for  FY  2001  02, 
and  amend  the  FY  2000/01  Budget  to  add  $20,000  to  the  Professional  Services  line  item 
ACTION 

(3)  Adopt  positions  of  support  for  AB  1396  and  SCA  5  and  position  of  support  with  amendments  for 
SB  873  -  ACTION 

(4)  Extend  current  contract  with  Nolte  Associates.  Inc.  for  180  days,  for  a  total  amount  not  to  exceed 
$400,000,  including  $240,000  for  3rd.  Street  LRT  Quality  Assurance  and  Control  and  %  1 6r>  Mi  |  £  • 
project  management  oversight  -  ACTION 

(5)  Extend  Current  Contract  with  Kclco  Computing  Solutions  for  90  days,  for  a  total  amount  not  to 
exceed  $15,000,  amend  FY  2001/02  Budget  to  add  $15,000  to  the  administrative  overhead  line 
item,  and  authorize  the  Interim  Executive  Director  to  neeotiate  the  non-monetarv  terms  - 
ACTION 

B,  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Appoint  one  new  member  to  the  Citizens  Advisory  Committee  (CAC)  -  ACTION 

(2)  Approve  MUNI's  request  for  $843,000  in  Proposition  B  funds  for  construction  management 
services  for  the  3rd  Street  Light  Rail  Project  -  ACTION 

(3)  Approve  MUNI's  request  for  $4,836,000  in  Proposition  B  funds  for  construction  of  underwater 
duct  banks  for  the  3   Street  Light  Rail  Project  -  ACTION 

(4)  Approve  MUNI's  request  for  $247,000  in  Proposition  B  funds  to  initiate  implementation  of  an 
owner-controlled  insurance  program  (OOP)  for  the  construction  phase  of  the  3"  Street  Light  Rati 
Project  -  ACTION 
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(5)  Approve  a  funding  plan  amendment  to  include  S140  million  in  TCRP  runds  for  3rd  Street  I  igb 
Rail  Line  Initial  Operating  Segment,  and  amend  the  Prop.  B  Strategic  Plan  to  rcprogram  $140 
million  in  Prop.  B  funds  to  the  second  phase  of  the  project.  -  ACTION 

(6)  Approve  FY  2001/2002  Proposition  B  annual  requests  for  1 7  programs  in  the  amount  of  $29  6 
million  in  Proposition  B  funds  -  ACTION 

(7)  Adopt  the  San  Francisco  Travel  Demand  Forecast  Model  and  Amend  the  Congestion  Management 
Program  to  Incorporate  the  Model  -  ACTION 

(8)  Approve  San  Francisco's  Project  Priorities  for  the  2001  Regional  Transportation  Plan  (RTP) 
ACTION 

4.  BRIEFING  BY  SF  CHAMBER  OF  COMMERCE  REPRESENTATIVES  ON  THE  2000  M  |  M 
CUSTOMER  SATISFACTION  SURVEY  -  INFORMATION 

5.  PUBLIC  COMMENT 

6.  ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hnp://www.ci.sf.ca.us/cirvAvatch,'  or  that  evening  at  6.00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeal  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  caKceas:  timet  for 
weekend  viewing,  please  call  City  Watch  at  (415)  557-4293  on  Priday  when  the  cablecast  runes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  muinpic  chemical  sensitivity  or 
related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  anendees  may  be  sensitive  to  various  chemical  bMOd  pra  hi  I 
Please  help  the  City  accommodate  these  individuals. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
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REGULARLY  SCHEDULED  MEETING 
SAN  FRANCISCO  £OUNTY  TRANSPORTATION  AUTHORITY 


Monday,  July  16,  2001 

11:00  AM 
Room  250,  Legislative  Chamber,  City  Hall 


37-10-01 P( 


CLERK:  Carol  Wong 

DOCUMENTS  DEPT. 

JUL  1  0  2C01 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


ROLL  CALL 

APPROVAL  OF  MINUTES  OF  JUNE  18,  2001 
NEW  BUSINESS: 

A.  Recommendations  of  the  Finance  Committee: 

(1)  Award  a  two-year  contract  with  two  options  for  additional  annual  extensions,  to 
Mountain  Computer  Engineering,  LLC,  for  LAN  and  computer  maintenance  services,  for 
a  total  amount  not  to  exceed  $200,000  over  four  years,  and  authorize  the  Interim 
Executive  Director  to  negotiate  the  non-monetary  terms  and  conditions  and  execute  the 
contract  -  ACTION 

(2)  Award  a  two-year  contract  with  an  option  for  a  one-year  extension,  to  Vargas  and 
Company,  for  auditing  services,  for  an  amount  not  to  exceed  S93.600  over  three  years, 
and  authorize  the  Interim  Executive  Director  to  negotiate  the  non-monetary  terms  and 
conditions  of  the  contract  -  ACTION 

(3)  Extend  the  current  contract  with  Sverdrup  Civil,  Inc  for  60  days,  for  a  total  amount  not  to 
exceed  $59,500,  for  constructibility  review  services  in  connection  with  the  Y1  Street 
Light  Rail  line  project,  and  authorize  the  Interim  Executive  Director  to  negotiate  the  non- 
monetary terms  -  ACTION 

(4)  Adopt  positions  on  transportation-related  legislation  -  ACTION 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Re-appoint  Elizabeth  Dunlap  to  the  CAC  -  ACTION 

(2)  Approve  DPT's  request  for  $50,000  in  Proposition  B  funds  to  reoair.t  3  J  miles  of  bus 
lanes -ACTION 

(3)  Approve  MUNT's  request  for  $170,000  in  Proposition  B  funds  foT  construction  of  <^\cn 
bus  bulbs  and  one  boarding  island  -  ACTION 

(4)  Approve  FY  2001/2002  Proposition  B  annual  programmatic  requests  for  4  programs  in 
the  amount  of  $9,996,000  million  in  Proposition  B  funds  -  ACTION 
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4. 


INTRODUCTION  OF  NEW  ITEMS  -  INFORMATION 


During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not 
specifically  listed  above,  or  introduce  or  request  items  for  future  consideration. 


5. 


PUBLTC  COMMENT 


6. 


ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrcp:/Vw\vw.ci.sf.ca.uvcayttalch/  or  thai  evening  at  6:00  pm  or.  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  ev  ening).  To  know  the  exact  cablecut  rimes  for 
weekend  viewing,  please  call  CityWatch  at  (415)  557^4293  on  Friday  when  the  cabxeast  times  have  been  determined 

In  order  to  assist  die  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  .Unesses,  multiple  chemica.  M 

related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based  prod  jc^ 

Please  help  the  City  accommodate  these  individuals. 
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SAN  FRANCISCQ  COUNTY  TRANSPORTATION  AUTHORITY 
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REGULARLY  SCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Monday,  August  20,  2001 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 

CLERK:  Carol  Wong 
ROLL  CALL 

APPROVAL  OF  MINUTES  OF  JULY  16,  2001-  ACTION 
NEW  BUSINESS: 

A.  Recommendation  of  the  Finance  Committee: 

(1)  Award  a  one-year  professional  services  contract  to  Joseph  Castiglione  for  travel 
demand  forecasting  services,  for  a  total  amount  not  to  exceed  $56,f>00  and  authorize 
the  Interim  Executive  Director  to  negotiate  the  non-monetary  terms  and  conditions 
and  execute  the  contract  -  ACTION 

B.  Recommendations  of  the  Plans  &  Programs  Committee: 

(1)  Approve  DPW's  request  for  S40,000  in  Proposition  B  funds  to  purchase  one  CNG 
watering  truck  -  ACTION 

(2)  Approve  the  scope  of  work  for  the  development  of  a  Strategic  Analysis  Report  (SAR) 
on  Outer  Mission  Retail  District  Transit  Needs  -  ACTION 

(3)  Adopt  comments  on  the  Draft  San  Francisco  2001  Regional  Transportation  Plan 
ACTION 

C.  Recommendation  of  the  Personnel  Committee. 

Consideration  and  possible  appointment  of  Executive  Director  -  ACTION 

(1)  Possible  Closed  Session  Pursuant  to  Government  Code  Section  54957 
PUBLIC  EMPLOYEE  APPOINTMENT  -  INFORMATION/ACTION 
Title:  Executive  Director 

(2)  Return  to  Open  Session  to  Report  on  Possible  Action  Taken  to  Appoint  Executive  Direcor 
(Government  Code  section  54957.1(a)(5))  -  INFORMATION/ACTION 


ITEMS  FOR  DIRECT  BOARD  ACTION: 

A.  Adopt  a  position  of  support  for  ABX2  30  (Dutra)  -  ACTION 

B.  Adopt  resolution  committing  to  maintenance  of  effort  for  state-funded  transit 
projects  -  ACTTON 

INTRODUCTION  OF  NEW  ITEMS  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  or.  items  not 
specifically  listed  above,  or  introduce  or  request  items  for  future  consideration. 
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6. 


PUBLIC  COMMENT 


7. 


ADJOURNMENT 


Please  note  that  the  meeting  proceedings  can  be  viewed  Uyc  at  hrtpV/www  ci.sf.ca.us/citvwaich-  or  that  evening  ar  6  00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  know  the  exact  cublecasr  nmes  for 
weekend  viewing,  please  call  CityWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  MUttvitJ 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  ro  various  cherrvcaJ  based 
products.  Please  help  the  City  accommodate  these  individuals. 
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SAN  FRANCISCOXOUNTY  TRANSPORTATION  AUTHORITY 

100  Van  Ness  Avenue,  25th  Floor.  San  Francisco.  CA  94102      (415)  522-4800  Kax  (4)  5)  522-»W9     f  n:»  ::•! 

-\nr\  IMF  NTS  DFPT  REGULARLY  SCHEDULED  MEETING 

JUUUMfclN  O  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

t  nnni  Monday,  October  15.  2001 

OCT  1  1  2001  11:00  AM 

SAN  FRANCISCO  Room  250,  Legislative  Chamber,  City  Hall 

PUBLIC  LIBRARY 

CLERK:  Carol  Wong 

1.  ROLL  CALL  Page 

2.  APPROVAL  OF  MINUTES  OF  SEPTEMBER  24,  200 1  -  ACTION  3 

3.  NEW  BUSINESS: 
A.  Recommendation  of  the  Plans  &  Programs  Committee: 

(I)  Approve  the  appointment  of  Val  Menotti  as  member  of  the  Citizens  Advisor.' 
Committee  for  a  two  year  term  -  ACTION  7 

At  the  meeting  on  September  9,  the  Plans  and  Programs  Committee  considered  several 
applications  and  recommended  appointment  of  Val  Menotti.  The  appointment  reflects  Mr. 
Menotti's  qualifications  as  well  as  the  Committee's  desire  to  strive  for  geographic  cquii\  in  CAC 
membership. 

4.  ITEMS  FOR  DIRECT  BOARD  ACTION : 

A.  Potential  action  to  change  the  membership  structure  of  the  Central  Freeway  Cm/ens 
Advisory  Committee  (CFCAC)  -  ACTION  1 7 

At  the  September  24,  2001  meeting,  the  Board  considered  possible  alternatives  to  the  current  structure 
of  the  CFCAC,  to  address  changes  in  geographic  representation  resulting  when  CAC  members  mo\e 
from  one  neighborhood  to  another.  At  least  one  such  alternative  would  require  the  expansion  of  the 
CAC  to  include  members  at  large,  to  allow  for  the  retention  of  current  members  who  move.  The  Board 
may  want  to  consider  other  alternatives. 

B.  Potential  action  to  appoint  two  or  more  members  to  the  Central  Freeway  Citizens 
Advisory  Committee  -  ACTION  28 

At  the  September  24  meeting,  the  Board  considered  the  re-appomtmcnt  cf  Mr  Ian  Avers  to  the  CF 
CAC.  Originally  appointed  to  represent  SOMA,  Mr.  Ayers  now  lives  in  Union  Square  l>on  a 
suggestion  from  legal  counsel,  the  Board  continued  the  item  pending  a  potential  decision  on 
restructuring  the  CFCAC's  structure  (see  Item  4. A.  above).  The  Board  may  also  consider  additional 
appointments. 

C.  Status  Report  on  the  Octavia  Boulevard  Project  -  INFORMATION  88 

At  the  August  Authority  Board  meeting,  Commissioner  Daly  requested  a  report  on  the  status  of  the 
Octavia  Boulevard  project  and  discussion  of  the  Authority's  role  in  the  project.  Our  presentation  will 
include  information  on  cost,  scope  and  schedule  for  the  project,  as  well  as  on  the  status  of  funding. 

5 .  INTRODUCTION  OF  NEW  ITEMS  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 
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6.  PUBLIC  COMMENT 

7.  ADJOURNMENT 

Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrrp:-'/www  .ci.sf.ca.uyul\ v.aich/  or  ihar  evening  ai  6  00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeal  on  the  weekend  (either  Saturday  or  Sunday  evening;.  To  know  the  exact  cablecas:  v.mcs  for 
weekend  viewing,  please  call  City  Watch  at  (415)  557^4-293  on  f  nday  when  the  cablccast  times  have  beer,  determined 


In  order  to  assist  the  City's  efforts  lo  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  scnsitn  c  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 
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RESCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Mondayjanuary  28,  2002 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 

CLERK:  Carol  Wong 

01 -24-02A09:01  RCVD 

1.  Roll  Call 

2.  Approval  of  Minutes  of  December  1 7,  2001-  ACTION  DOCUMENTS  DEPT. 

3.  Chair  s  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

5.  Election  ofChair  and  Vice  Chair  SAN  FRANCISCO 


PUBLIC  LIBRARY 


Items  for  Direct  Board  Consideration 


CLOSED  SESSION  (The  Board  must  take  Public  Comment  prior  to  entering  Closed 
Session)  -  CONFERENCE  WITH  LEGAL  COUNSEL  -  ANTICIPATED  LITIGATION 
-ACTION 

Initiation  of  Litigation  pursuant  to  section  54956.9(c).  Number  of  Potential  Cases  -  One 

RETURN  TO  OPEN  SESSION  -  Report  on  Action  taken  in  Closed  Session 

Approve  MUNl's  request  for  $780,000  in  Proposition  B  funds  to  rehabilitate  the  Woods 
Facility,  and  approve  the  change  in  scope  for  $350,000  in  TEA21  STP  funds  from 
Segment  5  to  Segment  2,  with  conditions  -  ACTION 

The  Woods  facility  is  located  at  Indiana  and  22nd  Streets  It  stores  and  maintains  approximately  250  diesel 
buses.  MUNI  is  in  the  process  of  rehabilitating  the  Woods  facility,  which  includes  replacing  the 
underground  fuel  tanks,  repaving  the  parking  yard,  replacing  the  piping  and  electrical  sys'ems. 
rehabilitating  the  fueling  islands  and  bus  wash  stations,  replacing  the  security  and  fire  systems,  installing  a 
transmission  dynamometer,  and  replacing  the  bus  lifts.  This  request  involves  Segments  2,4,  and  5  MUNI 
is  requesting  5512,000  in  FY01/02  Proposition  ii  funds  to  match  federal,  state,  and  othd  local  funds  to 
replace  the  20  lifts  as  part  of  Segment  4.  MUNI  experienced  an  5800,000  increase  in  costs  for  Segment  2 
due  to  deficiencies  in  the  consultant-generated  design  for  the  fluid  distribution  system  This  cost  increase 
exceeded  MUNI's  budgeted  contingency  for  Segment  2.  Consequently,  MUNI  is  proposing  to  use  funds 
originally  intended  for  Segment  5  (a  transmission  dynamometer)  to  make  up  the  lunding  for  Segment  2 
This  involves  a  request  for  allocation  of  S268.0OO  in  FY  03/04  Proposition  B  funds  and  approval  to  change 
the  intended  scope  foT  $350,000  in  Federal  STP  funds  originally  programmed  10  Srgmen:  S  under 
Authority  Resolution  00-01.  This  request  would  require  amendment  of  the  Strategic  Plan  to  reflect  uV 
proposed  reprograrnrrung.  We  are  seeking  a  recommendation  of  approval  for  this  request,  including 
the  change  In  scope  and  redirecting  the  $350,000  in  SI  P  funds  to  Segment  2,  subject  to  the  following 
conditions:  a)  Any  funds  resulting  from  the  settlement  with  the  design  consultant  lor  Segment  2.  up 


to  S588,000.  will  be  allocated  by  MUNI  to  the  purchase  of  the  transmission  dynamometer  (Segment 
5);  b)  Within  30  (lays  of  reaching  a  settlement  with  the  design  consultant  MI  NI  win  notify  the 
Authority,  in  writing,  about  the  amount  of  the  settlement,  and.  should  the  amount  of  the  irtflcment 
be  lower  than  the  cost  of  the  dynamometer,  provide  a  proposed  funding  plan  for  Authority  rtMr» 
and  concurrence  to  complete  the  acquisition  of  the  dynamometer.  On  December  10,  2001,  the  Plans 
and  Programs  Committee  recommended  approval  of  the  requested  as  presented. 

9.  Adoption  of  200 1  Annual  Report  -  ACTION 

The  Transportanon  Authority's  enabling  legislation  requires  the  preparation  and  adoption  of  an  Annual 
Report  by  January  of  each  year  "on  the  progress  to  achieve  the  objectives  of  completion  of  the  piojccts  m 
the  adopted  county  transportation  expenditure  plan"  (Sec.  131303  of  the  Public  Unlmes  Code)  In 
addinon.  Section  2  (d)  of  the  Authority's  Administrative  Code  requires  the  Executive  Dnector  '.o  submit  to 
the  Authority  in  January  of  each  year,  a  complete  report  on  the  finances  and  administrative  activities  of  the 
Authority  for  the  preceding  year.  As  m  the  past,  these  two  reports  have  been  combined  into  one 

10.  Status  Report  on  Staff  Restructuring  Plan  Implementation  -  INFORMATION 

On  May  29,  2001,  the  Authority  Board  approved  a  staff  restructuring  plan  Since  then  we  have  been 
working  diligently  to  fill  eleven  positions.  In  the  past  seven  months  we  have  filled  seven  of  the  eleven 
vacancies.  We  are  actively  advertising  for  the  remaining  four.  It  is  anticipated  that  we  will  have  completed 
our  recruitment  for  those  positions  within  the  next  sixty  days 

Recommendation  of  the  Finance  Committee 

1 1 .  Approve  Mid-Year  Adjustments  to  the  FY  2001/02  Budget  -  ACTION 
Recommendations  of  the  Plans  and  Programs  Committee 

12.  Appoint  Terry  Micheau  as  member  to  the  Citizens  Advisory  Committee  -  ACTION 

13.  Approve  a  resolution  committing  local  matching  funds  for  MTC's  Housing  Incentive 
Program  (HIP)  -  ACTION 

14.  Approve  revised  FY  02/03  Transportation  Fund  for  Clean  Air  (TFCA)  Expenditure  Local 
Criteria  -  ACTION 

Recommendation  of  the  Personnel  Committee 

15.  Approve  position  reclassification  -  Grant/Staff  Accountant  -  ACTION 

1 6.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideranon 

17.  PUBLIC  COMMENT 


18.  ADJOURNMENT 


II  \Roard  McetingS\AGENDA\20O2\TAO12802agnda  doc 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  ut  hnp  //www  n  sf  ca  us/cilv  v^'.i 

Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  know  the  caKI  cable..!  I 
weekend  viewing,  please  call  CityWatch  at  (415)  557-429?  on  Friday  when  ihe  cablccd^  times  ha>c  been  dctcmiineJ 

)n  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  ICJHflrvtT}  _>t 
related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  bated  ptodjeti 
Please  help  the  City  accommodate  these  individuals 
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RESCHEDULED  MEETING 
^SAN  FRANCISCO/TOUNTY  TRANSPORTATION  AUTHORITY 

Tuesday,  Eebruary  19,  2002 
lllbO  AM 

Room  250,  Legislative  Chamber,  City  Hall 

CLERK:  Carol  Wong 


DOCUMENTS  DEP1 


1.  Roll  Call 

2.  Approval  of  Minutes  of  January  28,  2002-  ACTION 

3.  Chair's  Report  -  INFORMATION  FEB  1  3 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  of  the  Finance  Committee 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


5.  Approve  2002  State  Legislative  Program  -  ACTION 

6.  Approve  2002  Federal  Legislative  Program  -  ACTION 

7.  Adopt  a  Position  of  Support  for  Proposition  42  -  ACTION 

8.  Accept  Audited  Financial  Statements  for  year  ending  June  30,  2001  -  ACTION 
Recommendations  of  the  Plans  and  Programs  Committee 

9.  Appoint  Arthur  Michel  as  member  to  the  Citizens  Advisory  Committee  -  ACTION 

1 0.  Approve  revised  Strategic  Analysis  Report  (SAR)  procedures  -  ACTION 
Item  for  Direct  Board  Consideration 

11.  Status  Report  on  the  Countywide  Transportation  Plan  -  INFORMATION 

12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  luted 
above,  or  introduce  or  request  items  for  future  consideration 

13.  PUBLIC  COMMENT 

14.  ADJOURNMENT 

Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrtp7/www.ci.sf.ca.us/ntYW3tch/  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Sarurday  or  Sunday  evening)  To  bio*  the  exact  cablecaa  times  for 
weekend  viewing,  please  call  CityWatch  at  (415)  557-4293  on  Friday  when  the  cabled  rimes  have  been  determined 
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RESCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Monday, J^laich  25,  2002 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 

CLERK  Carol  Wong 


1.  Roll  Call 

2.  Approval  of  Minutes  of  February  1 9,  2002-  ACTION 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  of  the  Plans  and  Programs  Committee 

5.  Approve  the  Reprogramming  of  $371,000  in  Federal  CMAQ  Funds  from  DPT's  Fill  Gap 
in  F-Line  Tracks  project  to  the  Balboa  Park  Station  Intermodal  Improvement  Project  - 
ACTION 

6.  Approve  MUNI's  Request  for  $400,000  in  Proposition  B  funds  to  include  ihe  Presidio 
Roof  Replacement  project  under  Phase  Three  of  the  Facilities  Preservation  Improvement 
Program  -  ACTION 

7.  Approve  the  Proposed  Scope  of  Work  for  the  16th  Street  Corridor  Strategic  Analysis 
Report  (SAR)  -  ACTION 

8.  Approve  the  Fund  Allocation  Procedures  for  the  Central  Freeway  Replacement /Qctavia 
Boulevard  Project  -  ACTION 

Item  for  Direct  Board  Consideration 

9.  Resolution  Urging  the  San  Francisco  and  Bay  Area  Congressional  Delegation  to  support 
a  $5  million  Federal  earmark  for  the  Central  Subway  project  and  a  $3  million  Federal 
earmark  for  the  Doyle  Drive  replacement  project  -  ACTION 

10.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specificaiK  Listed 
above,  or  introduce  or  request  items  for  future  consideration 

1 1 .  PUBLIC  COMMENT 

12.  ADJOURNMENT 
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Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hnp://www  ci  sf  caus/cirywaii:h/  or  that  evening  at  6  00  pni  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  know  the  exact  cablccut  time*  for 
weekend  viewing,  please  call  CityWatch  at  (4]  5)  557-4293  on  Friday  when  the  cablecast  times  h*vg  been  determined 


In  order  to  assist  ibe  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  MMiCrvity  or 
related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  anendees  may  be  sensitive  to  various  chtrrncal  based  products 
Please  help  the  City  accommodate  these  individuals 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or 
Rdministrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign.  &  Govemmenul  Conduct  Code.  Sec 
2. 100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please  contact  the  S  F  Ethic* 
Commission  at  30  Van  Ness  Ave  ,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  58 1-2300;  or  website  www  sfgov  orp/ethics 


San  Francisco  County  Transportation  Authority 
100  Van  New  Ave.,  25*  Floor 
San  Francisco,  CA  94102 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

100  Von  Ness  Avenue,  25th  Hoor,  San  Francisco.  CA  94102      (415)522-4800  Ftx  (415)522-4829    Email  rNR^tfcu  <x$ 


REGULARLY  SCHEDULED  MEETING 
j>AN  FRANCISCO  £OUNTY  TRANSPORTATION  AUTHORITY 
'  Monday,  Apnl  15,  2002 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 

CLERK  Carol  Wan  - 


1.  Roll  Call 

2.  Approval  of  Minutes  of  March  25,  2002-  ACTION 
3         Chair's  Report  -  INFORMATION 

4.        Executive  Director's  Report  -  INFORMATION 
Recommendations  of  the  Finance  Committee 
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5.  Adopt  Positions  on  Transportation-Related  Slate  Legislation  -  ACTION  9 
Recommendations  of  the  Plans  and  Programs  Committee 

6.  Appoint  one  member  lo  the  Citizens  Advisory  Committee  -  ACTION  91 

7.  Approve  FY  02/03  Transportation  Fund  for  Clean  Air  (TFCA)  Program  of  Projects 
ACTION  97 

8.  Approve  MUNI's  request  for  SI, 438, 000  in  Proposition  B  funds  to  implement  Phase  Four 

of  the  Facilities  Preservation  and  Improvement  Program  (FPIP)  -  ACTION  1 09 

9.  Approve  the  Department  of  Parking  and  Traffic's  (DPT)  request  for  SI 40,000  in 
Proposition  B  funds  to  install  two  new  boarding  islands  on  Folsom  Street  and  to  improve 
two  existing  boarding  islands  on  Church  Street  to  make  them  wheelchair  accessible  - 
ACTION  1  2 1 

10.  Approve  DPW's  request  for  5303,000  in  Proposition  B  funds  from  the  street  resurfacing 
subcategory  to  use  as  a  local  match  to  federal  funds  to  resurface  and  reconstruct  Third 
Street  from  16*  Street  to  Carroll  Avenue  -  ACTION  1 3 1 

11.  Approve  the  Department  of  Parking  and  Traffic's  (DPT)  request  for  58,000  in 
Proposition  B  funds  for  the  Bicycle  Information  Hotline  program  -  ACTION  1 39 


12. 


Approve  MUNI's  request  for  SI 9,404,000  in  Slate  Transportation  Congestion  Relief 
Program  (TCRP)  funds  for  the  construction  of  Segment  B  of  the  Third  Street  Light  Rail 
Project  -  ACTION  147 


13. 


Approve  MUNl's  request  for  $9,287,000  in  Slate  Transportation  Congestion  Relict 
Program  (TCRP)  funds  for  the  construction  of  Segment  H  of  the  Ihird  Street  Light  Rail 
Project  -  ACTION  1 5<> 


14.  Approve  MUNl's  request  for  S4,691,000  in  Slate  Transportation  Congestion  Relief 
Program  (TCRP)  funds  for  the  construction  of  Segment  K  of  the  Third  Street  Light  Rail 
Project  -  ACTION  1 69 

15.  Approve  MUNl's  request  for  55,555,000  in  Slate  Transportation  Congestion  Relief 
Program  (TCRP)  funds  for  implementation  of  a  Construction  Outreach  Program  to 
increase  the  potential  for  local  participation  in  the  construction  of  the  Third  Street  I  l^ht 
Rail  Proj ect  -  ACTION  1 8 1 

Items  for  Direct  Board  Consideration 

16.  Proposed  Approach  to  Modifying  the  Bid  Package  for  the  Muni  Metro  East  (MME) 
Maintenance  Facility  for  the  Third  Street  Light  Rail  Project  -  INFORMATION  1 97 

SUMMARY:  Responding  to  concerns  and  advocacy  by  the  communities  along  the  3'd  Street  Light  Rail 
Corridor,  in  late  March  MUNI  requested  $2,900,000  in  TCRP  hinds  to  modify  the  Mono  Mcrro  Fa<t 
(MME)  Maintenance  Facility  construciion  bid  package  to  potentially  increase  connecting  opportunities  for 
local  construction  firms.  MUNI  estimated  that  the  bid  package  modificauon  would  lengthen  the  MME 
construction  schedule  by  5  to  6  months.  Authority  staff  acknowledged  the  need  to  ensure  an  adequate  level 
of  participation  from  local  contractors,  pointed  out  the  significant  level  of  DBE'LBE  panicipation  achieved 
in  Segments  B  and  K,  and  raised  concerns  that  the  proposed  bidding  method,  despite  adding  almost  S  I 
million  to  the  cost,  might  not  residl  in  any  appreciable  increase  in  local  parncipanoo  Wc  have  discussed 
ihe  issue  at  great  length  with  MUNI  management  and  agreed  to  spend  the  next  month  determining  the 
feasibility  of  using  a  Construction  Manager  at  Risk,  or  some  vanafion  of  this  concept,  in  order  to  facuititc 
this  process,  we  propose  to  engage  a  consulting  firm  to  conduct  a  quick  survey  of  other  U  S  properties 
where  the  CM  at  Risk  approach  has  been  used  in  the  recent  pact,  and  organize  an  internal  chairette  with  kev 
MUNI  management  members,  to  evaluate  altemanve  ways  to  minimise  the  schedule  and  budget  impact-;  on 
the  delivery  of  MME.  We  will  work  to  render  a  recommendation  by  early  May  We  are  seeking  comments 
and  guidance  from  the  Board.  This  is  an  information  item. 

17.  Progress  Report  on  the  Countywide  Transportation  Plan  -  INFORMATION  201 

SUMMARY:  This  is  the  monthly  status  report  on  the  development  of  the  Plan  In  keeping.  With  the 
established  schedule,  the  presentation  is  focused  on  revenue  projections  and  funding  scenarios  We  «ill 
also  present  a  list  of  Major  Investment  projects  proposed  by  various  sponsor  agencies  and  the  preliminary 
cost  estimates  of  these  projects  We  are  seeking  comments  and  guidance  from  the  Board.  1  his  is  an 
information  item. 

1 8.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meefing,  Board  members  may  make  comments  on  items  no:  spec lfieally  listed 
above,  or  introduce  or  request  items  for  future  consideration 

19.  PUBLIC  COMMENT 

20.  ADJOURNMENT 
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Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hllD://i»ww  ci  sf  ca  uvcuv^atch  or  that  evening  at  6  00  pm  on  Ciblc 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  kno*  the  BUM  Clbtec  I  ' 
weekend  viewing,  please  call  C'tyWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  timc>  have  been  determined 

Jn  order  to  assi6t  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environment!  illncsic*;.  multiple  chcr.uc*;  KMriivity  or 
related  disabilities,  attendees  at  all  public  meetings  ,ire  reminded  that  other  <illendees  may  be  sensitive  to  various  cfacnpcd  buied  products 
Please  help  the  City  accommodate  these  individuals. 

Lobbyist  Registtanon  3nd  Repomng  Requirements:    Individuals  and  entities  that  influence  or  artcmpt  to  'ntluence  local  - 
administrative  action  muy  be  lequircd  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign   &  Governmental  Conduct  Cixlc.  Set 
2  1 00)  to  register  ami  report  lobbying  activity    For  more  information  about  the  Lobbyist  Ordinance,  please  comact  the  SF  EthiCI 
Commisfiion  at  30  Van  Ness  Ave  ,  Suite  3900.  San  Francisco,  CA  94 1 02.  telephone  (4 15)  581-2300;  or  website  w»-w  sfgov  ofgrthici 


H:\Bomrd  Mectmg$\AGENDA\2002\TA04l  502  do*. 


TOTAL  P. 03 


jSAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

100  Van  New  Avcnu«.  25th  Floor.  S»n  l-rincmco,  CA  94102      (415)  522-4X00  F»x-  (415)  522-1120    B-oafl  INFOSS^u  j»K 


REGULARLY  SCHEDULED  MEETING 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Monday,  June  17,  2002 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 


CLERK:  James  Andrew 


1. 


Roll  Call 


2.  Approval  of  Minutes  of  May  20,  2002-  ACTION 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Items  for  Direct  Board  Consideration 
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5.  Presentation  on  the  BART  Seismic  Retrofit  Needs  -  INFORMATION  PlJBUC  LIBRARY 
Pursuant  to  a  request  from  Supervisor  Daly,  the  Chair  invited  BART  General  Manager  lorn  Marg/o, 
members  of  bis  staff  and  BART  Ducctor  Tom  Radulovich  to  make  a  presentation  about  the  findings  of  the 
recently  completed  study  of  seismic  retrofit  needs  of  the  DART  system  The  prescnianon  will  include 
information  about  expected  costs,  engineering  issues  and  decisions  leading  lo  placing  a  general  obligation 
bond  on  the  ballot  in  the  three  BART  District  counties. 

6.  Progress  Report  on  MUNI's  Alternative  Fuels  Pilot  Program  -  INFORMATION 
Pursuant  to  the  11-Point  Agreement,  approved  in  March  2001,  MUNI  is  scheduled  to  provide  a  6-monlh 
status  report  about  its  Alternative  Fuels  Pilot  Program  (AFPP)  The  Executive  Summaries  of  MUNI  'i  6- 
month  Report  and  of  the  Independent  Oversight  Committee's  (IOC)  Report  are  attached.  We  are  anticipating 
a  short  presentation  by  the  IOC,  as  well. 

Recommendations  of  the  Finance  Committee 

7.  Approve  Annual  Contracts  with  the  Human  Rights  Commission  for  SI, 500,  the  City 
Attorney's  Office  for  $20,000,  the  Controller's  Office  for  Si 5,000,  and  authorize  a  one- 
year  conlract  extension  with  Nossaman,  Guthner,  Knox  and  Elliott  for  $50,000  for 
specialized  legal  services  -  ACTION 

8.  Approve  a  Professional  Services  Contract  with  Joseph  Castighone  to  provide  Travel 
Demand  Forecasting  Services,  in  an  amount  not  to  exceed  $  1 00,000  -  ACTION 

9.  Approve  the  FY2002/03  Annual  Budget  -  ACTION 
Recommendations  of  the  Plans  and  Programs  Committee 

10.  Approve  MUNI's  Request  for  $12,541,000  in  Traffic  Congestion  Relief  Program  (TCRPi 
Funds  for  the  Procurement  of  15  Light  Rail  Vehicles  for  the  Third  Street  Light  Rail 


Project  -  ACTION 

11.      Approve  MUNI's  Request  for  $990,000  in  Proposition  B  Funds  to  Rehabilitate  Historic 
Streetcars  for  the  F-Line  -  ACTION 


20 "d  1U101 


12.  Approve  the  City  Employee  Commute  Assistance  Program's  (CECAP)  Request  to  Modify 
the  Scope  of  a  521,000  Transportation  Fund  for  Clean  Air  (TFCA)  Project  to  install  up  to 
5  electric  vehicle  chargers  -  ACTION 

13.  Approve  the  Planning  Department's  Request  for  5200,000  in  Proposition  B  I-unds  tor  Citv 
CarS hare  -  ACTION 

14.  Approve  FY2002/03  Proposition  B  Annual  Requests  for  16  Programs  in  the  amount  of 
$36,792,000  -  ACTION 

1 5.  Adopt  Public  Outreach  Strategics  for  the  County  wide  Transportation  Plan  -  ACTION 
Recommendations  of  the  Personnel  Committee 


16.  Recommend  Approval  of  the  reclassification  of  the  Senior  Transportation  Planner  - 
Grants  position  to  a  Manager  of  Planning  position.  -  ACTION 

17.  POSSIBLE  CLOSED  SESSION:  Public  Employee  Performance  Evaluation  -  ACTION 
The  Authority  may  hold  a  closed  session  under  Gov.  Code  54957  concerning  the  evaluation  of  performance 
of  the  tixecutive  Director 

OPEN  SESSION:  After  the  closed  session,  the  Chair  shall  report  the  vote  taken  on  any 
motion  in  the  closed  session. 

1 8.  Approve  compensation  schedule  for  the  Executive  Director  -  ACTION 
Other  Items 

1 9.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  lisied 
above,  or  introduce  or  request  items  for  future  consideration. 

20.  PUBLIC  COMMENT 

21.  ADJOURNMENT 

Plnic  note  thu  Ihe  me mng  pfoceeOlntJ  uui  be  i 
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JOINT  MEETING  OF  THE 
San  Francisco  County  Transportation  Authority 
And 

Municipal  Transportation  Agency 
Citizens  Advisory  Committee's 


Meeting  Notice/Agenda 

Date:       6:00  p.m.,  Wednesday,  June  19,  2002 
Location:  100  Van  Ness  Avenue,  25,h  Floor 

6:00         1.       Call  to  Order 

Introductions  by  Committee  and  Staff  members  (All) 
Rules  of  Order  (Terry  Micheau,  SFCTA  CAC  Chair) 
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6:05 


Overview  of  the  Budget  Analysis  Process  -  INFORMATION* 

Need  for  a  revised  budget  (TA) 

Tenets  to  be  used  m  establishing  a  new  project  budget  (TA) 


6:20 


Cost  Review  -  INFORMATION/ACTION  * 

Goals  for  this  segment:  Understanding  facts,  identifying  discrete  cost  items  for 
trade-offs. 

6:20  -  Presentations  by  Authority  staff  on  the  status  of  project  costs  (TA) 
6:25  -  Presentations  by  MUNI  staff  on  the  status  of  project  costs  (MUNI) 
6:30  -  Discussion  (All) 

6:45  -  Presentation  by  MUNI  staff  on  proposed  revisions  to  the  cost  budget  (MUNI) 
6:55  -  Presentation  by  Authority  staff  on  proposed  revisions  to  the  cost  budget  (TA) 
7: 10 -Discussion  (All) 


7:30 


7:40 


Funding  Options    INFORMATION/ACTION  * 

Goals  for  this  segment:  Understanding  size,  timing,  elibility  and  availability  of 
potential  additional  funding. 

Presentation  identifying  potennal  additional  funding  soun.es  and  the  associated 

opportunity  costs.  (TA/  MUNI) 

Trade  off  Analysis  Workshop  -  INFORMATION/ACTION 

Goals  of  this  segment:  Develop  two  alternative  budgets  using  the  information 
from  items  2,  3  and  4. 


7:55 
8:00 


>.  Public  Comment 
1.  Adjournment 

k  Materials  Attached 


This  meeting  location  is  wheelchair  accessible  In  order  to  allow  individuals  with  environmental  illness  or  multiple 
chemical  sensitivity  to  attend  the  meeting,  individuals  are  requested  to  refrain  from  wearing  perfume  or  ot^r r  seated 
products.  All  times  shown  are  for  information  only.  Items  will  be  tailed  at  the  discretion  of  the  Chail 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

100  VjnNtiS  Avenue,  25»h  Floor,  San  r-rsncnco.  CA  '>4102      (415)522-4800  Fax  (415)122-4129    kmtil  INF<  V}tict»  org 


RESCHEDULED  MEETING 
^AN  FRANCISCO ^OUNTY  TRANSPORTATION  AUTHORITY 
Monday,  Jyne  24,  2002 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 

CLERK:  James  Andrew 

DOCUMENTS  DEPT.  Pal,c 

1.  Roll  Call  JUN  2  j  2m 

2.  Approval  of  Minutes  of  May  20,  2002-  ACTION  3 

3.  Chair's  Report  -  INFORMATION  PUBLIC  LIBRARY 

4.  Executive  Director's  Report  -  INFORMATION 
Items  for  Direct  Board  Consideration 

Sr— — Presentation  on  the  BART  Sciamic  Retrofit  Needs  -  INFORMATION    ? 

 Pursuunt  to  u  request  from  Supervisor  Doly,  the  Chair  invited  BART  General  Manager  Tom  Margrc 

members  of  riis^rsfHirKHM^T^iretor^^ 

recently  completed  study  of  «>c*yw>tc  retrofit  needs  of  the  DART  syst 
information  abvwit  cxpctr(ct^x^a^aT-cr^imxnn^-^aauc^-af)d  dec)-jKW*-4 
bond  on  the  baHd  m  the  thtcc  BART  District  counties.     This  item  has  been  rescheduled  for  the  lid)  15, 
2002  Transportation  Authority  meeting. 

6.  Progress  Report  on  MUNTs  Alternative  Fuels  Pilot  Program  -  INFORMATION  23 
Pursuant  to  the  1) -Point  Agreement,  approved  in  March  2001,  MUNI  is  scheduled  10  provide  a  6-montr, 
status  report  about  its  Alternative  Fuels  Pilot  Program  (AFPP)  The  Fxecutive  Summaries  of  MUNI's  6- 
month  Report  and  of  the  Independent  Oversight  Committee's  (IOC)  Report  are  anached  vve  are  anticipating 

a  short  presentation  by  the  IOC,  as  well. 

Recommendations  of  the  Finance  Committee 

7.  Approve  Annual  Contracts  with  the  Human  Rights  Commission  for  S  1,500,  the  City 
Attorney's  Office  for  S20,000,  the  Controller's  Office  for  $15,000,  and  authorize  a  one- 
year  contract  extension  with  Nossaman,  Guthncr,  Knox  and  Elliott  for  S50.000  for 
specialized  legal  services  -  ACTION  fSl 

8.  Approve  a  Professional  Services  Contract  with  Joseph  Castiglione  to  provide  Travel 
Demand  Forecasting  Services,  in  an  amount  not  to  exceed  SI 00.000   ACTION  67 

9.  Approve  the  FY2002/03  Annual  Budget  -  ACTION  73 
Recommendations  of  the  Plans  and  Programs  Committee 

10.  Approve  MLTNI's  Request  for  $12,541,000  in  Traffic  Congestion  Relief  Program  (TCRP) 
Funds  for  the  Procurement  of  15  Light  Rail  Vehicles  for  the  Third  Street  Light  Rail 
Project  -  ACTION  97 


11.      Approve  MUNI's  Request  for  $990,000  in  Proposition  B  Funds  to  Rehabilitate  Historic 

Streetcars  for  the  F-Line  -  ACTION  1 09 


12.  Approve  the  City  Employee  Commute  Assistance  Program's  (CECAP)  Request  to  Modify 
the  Scope  of  a  $21,000  Transportation  Fund  for  Clean  Air  (TFCA)  Project  to  install  up  to 

5  electric  vehicle  chargers  -  ACTION  1 2 1 

13.  Approve  the  Planning  Department's  Request  for  $200,000  in  Proposition  B  Funds  lor  City 
CarShare  -  ACTION  12" 

14.  Approve  FY2002/03  Proposition  B  Annual  Requests  for  16  Programs  in  die  amount  of 
$36,792,000  -  ACTION  131 

15.  Adopt  Public  Outreach  Strategies  for  the  Countywide  Transportation  Plan  -  ACTION  203 
Recommendations  of  the  Personnel  Committee 

16.  Recommend  Approval  of  the  reclassification  of  the  Senior  Transportation  Planner  - 
Grants  position  to  a  Manager  of  Planning  position.  -  ACTION  2 1 1 

17.  POSSIBLE  CLOSED  SESSION:  Public  Employee  Performance  Evaluation  -  ACTION 
The  Authority  may  hold  a  closed  session  under  Gov  Code  54957  concerning  the  evaluation  of  performance 
of  the  Executive  Director 

OPEN  SESSION:  After  the  closed  session,  the  Chair  shall  report  the  vote  taken  on  any 
motion  in  the  closed  session. 

1 8.  Approve  compensation  schedule  for  the  Executive  Director  -  ACTION 
Other  Items 

19.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  BoaTd  members  may  make  comments  on  items  not  specifically  Kstcd 
above,  or  introduce  or  request  items  for  future  consideration. 

20.  PUBLIC  COMMENT 

21.  ADJOURNMENT 

1t>  order  lu  iHiti  itie  0>y'>  effoni  <o  >ccwm>iHnl*ie  (icnaas  whh  kwc  allcrpo.  cvw.tnnuiiui  jliittitet  molODitcKc^  .  -  ■  »  «H  puthc  rciin  ttr  HOW 

fuller  »iieftd«j  ma>  be  ntnimvt  10  »jnoui  <.hcm.C4)  6»K0  firodum  ?lt  jk  help  ihe  C>>r  MCfmnxviiie  ihtie  indwdiuii 

Lobbyif  Ketfiuraiion  and  Rrponmj  Requnemtnu:  Individual!  una  er.hi>ei  iKji  influence  ot  auenic'  to  '"fluoce  local  kynijii»c  v  N*Wmm  tcum  may  be  t»«««<  »»  >»*  im  fnx-Kt  Lrtfri* 
OrdiM«vc  I5F  Cifiptien  £  Govern,,^,,,,,!  Cmtdwci  Code.  Set  J  100]  tpMcf  t*4  repen  tokbymy  .«.mr  ff  ««»e  *(«mm*u  .bo..  it*  L<«*y*>  «Vrf«MC*.  flam  ,«ui  »t  S  f  c*<i  (  nil  » 
JH  Vir.  N«s  Ave  ,  Sunt  10(10.  S«n  Francuco  CA  MI02.  <eler"OTK  (415)  5«l-2)00  <y  «cbi'C  ww%,  tfp0v  orp/einici 
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REGULAR  MEETLNG 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Monday.  July  15,  2002 
11:00  AM 

Room  250,  Legislative  Chamber,  City  Hall 


5.  Presentation  on  the  BART  Seismic  Retrofit  Needs  INFORMATION 

SUMMARY:  Pursuant  to  a  request  from  Supervisor  Daly,  the  Chair  invited  BAR  1"  General  Marugcr  Tom 
Margro.  members  of  his  staff  and  BART  Director  Tom  Radulovieh  >o  make  a  presentation  ibotn  (he 
findings  of  the  recently  completed  study  of  seismic  retrofit  needs  of  the  BART  system.  The  prcsattatiufl 
will  include  information  about  expected  costs,  engineering  issues  and  decision*  leading  to  placing  a  general 
obligation  bond  on  the  ballot  in  the  three  BART  District  counties.  This  is  a  rescheduling  of  the 
presentation  originally  slated  for  the  June  17  Aulhonty  Board  meeting 

6.  Progress  Report  on  MUNl's  Alternative  Fuels  Pilot  Program  -  INFORMATION 

SUMMARY:  Pursuant  to  the  11-Point  Agreement,  approved  in  March  2001.  MUNI  is  scheduled  io 
provide  a  6-month  status  report  about  its  Alternative  Fuels  Pilot  Program  (AFPP)  The  Executive 
Summaries  of  MUNI's  6-month  Report  and  of  the  Independent  Oversight  Committee's  (IOC)  Repon  toe 
attached.  Wc  are  anticipating  a  short  presentation  by  the  IOC.  as  well.  This  ii  a  rescheduling  of  the 
presentation  originally  slated  for  the  June  17  Authority  Board  meeting 

7.  Proposition  B  Reauthorization:  Overview  of  Process  and  Timeline  -  INFORMATION 

SUMMARY:  At  the  May  Plans  and  Programs  Committee  meeting.  Ch.ur  Leno  requested  infra  lUrtkwi  in 
the  process  and  timeline  for  the  potential  reauthorization  of  Proposition  B.  As  pan  of  the  County* ide 
Transportation  Plan,  we  are  developing  an  Expenditure  Plan  for  the  reauthorization  of  Proposition  B.  as 
well  as  developing  a  comprehensive  funding  strategy  for  nev,  revenue  sources.  The  strategy  will  include  a 
look  at  the  timing  of  the  reauthorization,  the  sales  tan  rate,  and  the  duration  of  the  measure  At  the  July  8 
Plans  and  Programs  Committee  meeting,  the  Committee  requested  that  the  item  be  presented  to  the  full 
Board.  At  the  meeting  we  will  make  a  presentation  and  distribute  background  materials  on  this  topic  Tlus 
is  ftn  information  item. 

Recommendations  from  the  Finance  Committee 

8.  Approve  an  Amendment  to  the  FY  2002/03  budget  under  the  Congestion  Management 
Program  line  item  to  add  $251,265  in  State  Highway  Account  (SHA)  funds  for  the 
Bicycle  Plan  Update  Community  Outreach  effort  and  $177,312  in  SUA  funds  for  the 
Bay  view -Oakdale  Caltrain  Station  Study  -  ACTION 


CLERK:  James  Andrew 


1. 


Roll  Call 
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2.  Approval  of  Minutes  of  June  24,  2002-  ACTION 

3.  Chair' s  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Items  for  Direct  Board  Consideration 


9. 


Adopt  Positions  on  Transportation-Related  Stale  Legislation  ACTION 


10.  Adopt  the  New  Official  Authority  Seal  -  ACTION 
Recommendations  of  the  Plans  and  Programs  Committee 

11.  Approve  the  Department  of  Parking  and  Traffic's  Request  for  $370,000  in  Proposition  R 
Funds  for  the  Bush  Street  Traffic  Signal  Upgrade  Project  -  ACTION 

12.  Approve  Dc-obligation  of  $9,806,932.21  in  Unspeni  Proposinon  B  Funds  that  were 
Previously  Allocated  to  Various  Muni  and  Planning  Department  Projects  -  ACTION 

13.  Approve  the  Revised  Budget,  Scope  and  Schedule  for  the  Third  Street  Light  Rail  Project, 
Initial  Operating  Segment  -  ACTION 

14.  Approve  Revisions  to  the  Attribution  and  Signage  Provisions  of  the  Proposition  B 
Standard  Grant  Agreements  -  ACTION 

15.  Approve  Official  Comments  on  the  San  Francisco  Bay  Crossings  Study  Final  Report 
Findings  and  Recommendations  -  ACTION 

Other  Items 

16.  Introduction  of  New  Ttems 

During  this  segment  of  the  meeting,  Board  members  may  make  comment":  on  items  no!  specifically  lister! 
nbove,  or  introduce  or  request  items  for  future  consideration 

17.  PUBLIC  COMMENT 

18.  ADJOURNMENT 

Plttse  note  that  the  meeting  proceedings  am  be  viewed  live  it  hnp//www  ci  \(  cjWciivw.nch/  or  that  evening  it  6  00  pm  on  Coble  Ch.mrc 
Francisco,  with  n  repeat  ou  the  weekend  (cither  Saturday  or  Sunday  evening)  To  know  the  eiact  cabtecast  liuxs  for  wocfccsd  ncwiflg  •-.  - 
CityWatcfe  at(4 1 5)  557-4293  on  rmfey  wnea  the  cabiccast  times  have  been  determined. 

in  nrdcr  to  nssisi  the  City's  cffurLs  to  avtouuuodatc  persons  with  severe  Mlerpes,  environmental  iltneises.  multiple  chemical  BMttviCJ  nr  reUurd 
diwbibues,  attendees  at  all  public  meetings  are  remiuded  that  other  attendees  may  be  seasiUvt  to  vinous  chcmicil  based  ptodm.l>   Please  help  tic  (  >r> 
accommodate  Ibcsc  individuals. 

Lobbyist  Registration  and  Reporting  Requirements    Individuals  and  entities  that  influence  or  attempt  to  iofh>«oce  local  icipstinvt  or  *lrr.tr 
may  be  required  hy  the  San  Fnintiseo  Lobbyist  Ordinance  [SF  Campaign   &  Governmental  Conduct  Code  Set  2  1001  to  icgisicr  ind  rcpnrt  tobbymt 
activity   f-or  more  information  about  the  Lobbyist  Ordinance,  please  contact  the  S  F  touts  CoiumiisiOii  at  30  V  an  Scs-,  A>c   iu»te  J9CO.  S»"  PttMMOOt 
CA  94102,  telephone  (415)  581-2300;  or  website  www^fgov  orp/cUuci. 


San  Francisco  County  Transportation  Authonty 
100  Van  Ness  Avenue,  25,h  Floor 
San  Francisco,  California  94102 


H  Ukwd  MsetiatMlGEMD  ^  VtBltNtinsaH  doc 
TOT  PL  P.  02 


I 

1/ex 


REVISED  AGENDA 


EM  MM  UMIvms  M,o, 

415  >/i.4»Oo  »•»» 
'*!T#lfn«  Ot|  ■rwwldllt'l 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
 Meeting  Notice  


Date:  1 1 :00  a.m.,  Monday,  August  19,  2002 

Location:  Legislative  Chaml>ers,  Room  250,  City  Hall 

Commissioners:       Ammiano  (Chair),  Sandoval  (Vice-Chair),  Daly,  Gonzalez,  Hall, 
Leno,  Maxwell,  McGoldnck,  Ncwsom,  Pcskin,  Ycc 


CLERK:  James  Andrew 


1.  Roll  Call 

2.  Approval  of  Minutes  of  July  1 5,  2002  mccring  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
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Recommendations  from  the  Finance  Committee 

5.  Award  a  Three- Year  Contract  with  Two  One-Year  Options  in  the  Amount  of 
$600,000  to  Cordoba /Zunnaga  Joint  Venture  for  On-Call  Professional  Engineering 
Services  -  ACTION  * 

6-  Approve  a  One-Year  Temporary  Suspension  of  the  Authority's  Policy  of  Disallowing 
Proposition  B  Reimbursements  to  City  Departments  for  Citywidc  Overhead  Costs 
Assessed  through  the  Citywide  Overhead  Cost  Allocation  Plan  (COWCAP)  - 
ACTION  * 

7.  Accept  the  Triennial  Audit  Report  for  fiscal  Years  1997/98  through  1999/00  - 
ACTION* 


Recommendations  from  the  Plans  and  Programs  Committee 

8.  Re-Appoint  Claire  Caldwell  to  the  Citizens  Advisory  Committee  -ACTION* 

9.  Approve  Dc -obligation  of  $834,430.21  in  Unspent  Proposition  B  Funds  that  were 
Previously  Allocated  to  Department  of  Public  Works  (DPW)  and  Department  of 
Parking  and  Traffic  (DPT)  Projects  -  ACTION* 

10.  Approve  the  Department  of  Public  Works'  Request  for  $246,000  to  Purchase  Street 
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Repair  and  Cleaning  Equipment  -  ACTION  * 

11.  Adopt  the  Countywide  Transportation  Plan  Working  Paper  #2,  Revenue  Projection*  - 
ACTION* 

Items  for  Direct  Board  Consideration 

12.  Overview  of  Proposition  B  Reauthonzaaon  Process  -  INFORMATION 
Other  Items 

1 3 .  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  mccang,  Board  members  may  make  comment*  on  items  not  specifically  lasted 
above,  or  introduce  or  request  items  for  future  consideration. 

14.  Public  Comment 

15.  Adjournment 


Pietist  note  dm  the  mewing  proceedings  can  be  viewed  live  at  hfip://www.ri  <.fa  Wnrrx'vrh/  or  that  evening  at  6 -on 
pm  Oft  Cable  Channel  26  In  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  luxr* 
the  exact  cahlecast  rimes  for  weekend  viewing,  please  call  CiryWstch  at  (415)  557-4293  on  Friday  when  the  csblecaM  timet 
have  been  determined. 

Ip  order  to  a  wist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  Utnekirk, 
multiple  chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meeting*  are  reminded  that  other 
attendee*  may  be  sensitive  to  various  chemical  based  products.  Hlease  help  the  City  accommodate  these 
individuals. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  enooes  that  influence  or  irrempt  to  influence 
local  legislative  or  adrainistrarive  action  may  be  required  by  the  Sao  Francisco  Lobbyist  OtdSBSSSOl  ISF  Campniftn  & 
Governmental  Conduct  Code,  Sec  2. 100}  to  register  and  report  lobbying  ictrvvry  For  more  information  shout  the 
lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  sc  30  Van  Ness  Ave ,  Suite  3900,  Ssn  Fnmatsa,  CA 
94102,  telephone  (415)  581-2300;  or  website  www  sfgov.org/ethics. 
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JSAN  FRANCISCO  BOUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Monday,  September  23,  2002 
Legislative  Chambers,  Room  250,  City  Hall 

Ammiano  (Chair),  Sandoval  (Vice-Chau),  Daly,  Gonzalez,  rLdl, 
Leno,  Maxwell,  McGoldnck,  Newsom,  Peskin,  Yce 


CLERK:  James  Andrrw 


1.  Roll  Call 

2.  Approval  of  Minute?  of  August  19,  2002  meeting  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Directors  Report  -  INFORMATION 
Recommendations  from  the  Finance  Committee 
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5.  Approve  the  Scope  of  Work  for  the  Folsom  Street  Strategic  Analysis  Report  (SAR)  - 
ACTION  * 

6.  Approve  the  Scope  of  Work  for  the  Level  of  Service  Methodologies  Strategic  Analyst! 
Report  (SAR)  -  ACTION  * 

Recommendations  from  the  Plans  and  Programs  Committee 

7.  Approve  Allocation  of  34.000,000  in  TCRP  Funds  to  MUNI  for  the  Procurement  of 
15  LRVs  for  the  Third  Street  light  Rail  Project  -  ACTION* 


Approve  Allocation  of  $4,130,000  in  Proposition  B  funds 
Procurement  of  235  Motor  Coaches  -  ACTION* 


MUNI  fm  the 


10. 


Approve  Allocation  of  5750,000  in  Proposition  B  Funds  to  the  Department  of  Public 
Works  (DPW)  for  the  New  Tree  Program  in  FY  2002/03.  and  to  Include  At  Least 
5750,000  for  New  Street  Trees  in  the  2002  Strategic  Plan  Update  -  ACTION  * 

Approve  the  Official  Schedule  and  Process  to  Develop  the  F.xpenditurr  Plan  Foi 
Reauthorization  of  the  Prop.  B  l  ocal  Sales  Tax  for  Transportation  -  ACTION* 


TOTAL  P. 01 
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Recommendations  from  the  Personnel  Committee 

11.  Approve  the  Reclassification  of  the  Project  Engineer  Portion  co  a  Senior  Project 
Engineer  Position  -  ACTION* 

12.  Approve  the  Application  co  Establish  a  Pre-Tax  Payroll  Deducnon  Plan  for  Sen-ice 
Credit  Purchases  -  ACTION* 

13.  Approve  the  Authority's  Participation  in  the  California  State  Disabtliry  Insurance 
Program  -  ACTION  * 


Other  Items 

14.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  die  meeting.  Board  members  may  make  comments  on  items  not  specific  -illy  ljsted 
above,  or  introduce  or  request  items  for  future  considcranon 

1 5.  Public  Comment 

16.  Adjournment 


Please  note  rhar  the  meeting  proceeding  can  be  viewed  live  at  lirm  //www.ci  .-f  rj  m/rir-.-watch.-'  be  ibal  evening  ac  6  00  pm  on 
Cable  Channel  26  in  San  Hrancisco,  with  a  repeat  Wi  the  weekend  (e-ithcr  Saruiday  or  Sund.iy  evening  To  know  the  exact 
cable-cast  runes  lor  weekend  viewing,  ple-ase  call  CiryWatch  U  (415)  557-429j  on  Friday  win"  rhr  cihlcca-t  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persnns  with  »evere  allergic*,  environmental  illnc*«e-«.,  multiple 
chemical  sensuiviry  or  related  dibubihues,  attendees  at  all  public  meetings  arc  reminded  that  other  attendees  mav  be 
sensitive  to  various  chemical  bused  products.  Please  help  the  City  accommodate  (he»e  individuals 
Lobbyist  Registration  and  Reporting  Requirements:  Individual;  and  enooo.  dull  influence  oi  attempt  to  nfacntt  heal 
Ityaliil'vc  or  administrative-  action  "»ay  be  required  by  the  San  Francisco  LubbyiSt  I  Hd'iianre-  [SF  CuapUfft  e\  Oovcmmrnrjl 
Conduct  Code,  Set.  2.1 001  to  register  and  report  lobbying  ncrairy  For  more1  information  about  the  Lobbyist  Ordmanec.  P^av 
contact  the  S.K  hthics  Commission  at  30  Vnn  Ness  Ave  ,  Suite  3900,  Sat)  Francisco.  CA  94102  telephone  (41  S)  581-2300.  or 
websitt  www  sfgnv.org/ethtcs. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  11:00  a.m.,  Monday,  October  21,  2(K)2 

Location:  legislative  Chambers,  Room  250,  Gry  HaU 

Commissioners:        Ammjano  (Chair),  Sandoval  (Vice-Chair),  Daly,  Gonzalez,  Hall, 
Leno,  Maxwell,  McGoldnck,  Newsom,  Peskin,  Yee 


CLERK:  James  Andrew 


1.  Roll  Call 

2.  Approval  of  Minutes  of  September  23,  2002  meeting  -  ACTION  *  5 

DOCUMENTS  DFPT 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Di  rector's  Report  -  INFORMATION 

SAN  FRANC/SCO 

Recommendations  from  the  Plans  and  Programs  Committee 

5.  Re-Appoint  Roger  Peters  to  the  dozens  Advisory  Committee  -  ACTION*  9 

6.  Approve  MUNI's  Request  for  Allocation  of  $70,522,000  in  State  Traffic  Congestion 
Relief  Program  (TCRP)  Funds,  Allocation  of  $16,361,000  in  Proposition  B  Funds,  and 
Commitment  to  Allocate  $18,906,000  in  FY  03/04  Proposition  B  Funds  to  Comr.c;c 
Detailed  Design,  Fund  FY  02/03  Construction  Management  Activities,  and 
Construction  of  Segments  D  and  E  of  the  Third  Street  Light  Rail  Project  -  ACTION*  15 

7.  Approve  Allocation  of  54,768,000  in  Proposition  B  Funds  to  the  Department  of  Public 
Works  to  Resurface  Third  Street  from  Donner  Avenue  to  Highway  101  and  Bayshorc 
Boulevard  from  Highway  101  to  Sunnydale  Avenue  -  ACTION  *  43 

8.  Accept  the  San  Francisco/San  Mateo  Bi-County  Transportation  Study  Report  and 
Authorize  the  Executive  Director  to  Initiate  Work  on  the  Recommended  Next  Steps  - 
ACTION*  53 


Items  for  Direct  Board  Action 


9.        Adopt  an  Oppose  Posinon  on  State  Proposition  51  -  ACTION*  71 

The  Planning  and  Conservation  League  has  placed  Proposition  SI  on  rhc  Nnvcrnher  2(H)2  statewide 
ballot.  The  Proposition,  which  bypasses  the  local  plan  rung  and  prionuiaDon  process,  rakes  rxTiy  o^c  third 
of  the  sales  cax  on  automobiles  and  grves  it  to  a  pre-determiried  set  of  cransporraoon  and  ernn  ronn-.cn->  I 


projects,  many  of  which  wound  up  on  die  list  as  a  icsuJt  of  conmbuoons  to  die  campaign  by  the  special 
interests  advocating  for  diosc  projects.  The  Proposition  will  have  a  significant  »nJ  growing  negauve 
effect  on  the  worsening  state  budget  deficit.  In  order  to  accommodate  the  special  project*  on  the  lm,  the 
Proposition  adds  17  new  funding  categories  to  the  maze  of  existing  state  transportaoon  funding  tulc 
More  alarming  still,  it  requires  that  any  changes  to  the  priorities  set  hy  the  Proposition  be  made  through 
another  statewide  ballot ,  setung  the  stage  for  conflict  and  gndlock,  as  local  governments  md  the  >ofc  u  , 
to  cope  with  transportation  funding  shortage*  by  rearranging  priorities.  Prop  51  is  opposed  by  a  number 
of  transportation  authoriocs  and  agencies  throughout  the  state  While  many  project  proposed  by  special 
interest  groups  in  Southern  California  would  benefit  from  Prop  51.  very  link  funding  i>  proposed  for  S*n 
Francisco,  and  none  for  projects  prioritized  hy  MUNI  in  its  Short  Range  Transit  Plan  or  by  the  Authonn, 
in  either  us  Strategic  Plan  or  its  4-Coindor  Plan.  We  are  recommending  an  oppose  posiuon  on  Prop 
51- 

10.  State  Legislative  Update  -  INFORMATION* 

Over  the  past  eight  months  we  have  worked  closely  with  Tim  tgan,  the  Authority's  legislative  advocate  in 
Saccamcnto,  to  further  the  state  legislative  agenda  approved  by  the  Authority  Honrd  last  Kebnaajy  Ir. 
preparation  for  the  resumption  of  legislative  activity  in  the  stnte  capitol.  Mi  Egan  wUl  make  a 
presentation  to  update  the  Board  on  our  current  scorecard.  This  will  include  an  account  of  the  sahenr 
successes,  including  the  passage  of  SB1856,  die  High  Speed  Rail  bill,  as  well  as  the  defeat  of  SB  1243,  the 
ABAG-MTO  merger  bill.  He  will  also  highlight  other  key  bills  likely  to  be  introduced  or  reintroduced 
during  the  new  session.  His  presentation  will  give  us  a  first  opporniniry  to  hear  your  guidance  in 
preparation  for  the  more  in  depth  discussion  of  next  year's  legislative  agenda,  which  will  take  place  in 
December/January.    This  is  an  inforrnation  item. 

11.  Doyle  Drive  Environmental  and  Design  Project  Update  -  INFORMATION* 

Several  important  milestones  have  been  achieved  for  die  Doyle  Drive  Replacement  Project  FjUH  >ear  arc 
secured  full  funding  for  engineering  design,  including  528  million  in  Intcrrcgioanl  Ttansportanun 
Improvement  Program  hinds  from  the  state.  In  December,  thanks  to  Chair  Amrruano's  able  advocacy 
work  at  the  Metropolitan  Transportation  Commission,  die  Authority  was  successful  in  achieving 
inclusion  of  the  full  construction  phase  of  Doyle  Drive  in  the  2002  Regional  Transpomnon  Plan  The 
Authority's  consultant  has  completed  the  Administrative  Draft  Environmental  Impact  Statement/Report 
and  has  circulated  that  document  for  review  by  lead  and  cooperating  agencies.  After  a  screening  analysis 
and  various  design  option  refinements,  six  alternatives  remain  for  furrher  consideration,  ranging  Gram  I 
no-Huild  alternadve,  to  replacement  of  die  existing  facility  in  die  same  locanon,  to  the  replacement  cd 
the  facility  with  a  runnel  between  the  Park  Presidio  Interchange  and  die  new  Presidio  acce^  The 
biggest  hurdles  that  the  Authority  faces  now  in  being  able  to  release  a  Draft  Environmental  Document 
for  public  review,  arc  the  fluidiry  of  the  policy  environment  at  the  Presidio,  and  the  impact  of  recent 
changes  at  the  Federal  Highway  Administration,  potcnnally  lengthening  the  teview  process  bv  several 
months.  In  order  to  avoid  serious  budget  and  schedule  impacts,  a  concerted  effort  will  he  required  at  the 
policy  level,  beyond  the  staff  level  acuvities,  to  achieve  commitments  from  out  pattnet  age-nries  M 
expedite  their  own  review  process  and  recognize  the  sigiuficancc  of  Doyle  Drive  against  odier 
competing  goals  in  die  Presidio  Once  the  Draft  document  is  released,  the  Authority  wJJ  hold  i  pubbc 
hearing  to  provide  information  on  die  project  and  to  discuss  the  environmental  effects  identified  ir.  the 
draft  document,  'lhe  final  environmental  document,  prepared  after  the  close  of  the  comment  penod. 
will  address  the  comment*  received  and  identify  the  locally  preferred  alternative.  Final  cngjnrcnn,;  design 
and  construction  of  Doyle  Drive  will  follow.  This  is  an  information  item. 

Other  Items 

1 2.  Introduction  of  New  Items  -  INFORMATION 

During  dus  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  ustcd 
above,  or  inmnluce  or  request  items  for  future  consideration 


13.       Public  Comment: 


1 4.  Adjournment 


Please  note  chat  the  meeting  proceedings  cm)  be  viewed  live  at  hrtp://www  ci  >f  .ca.tis/cirywauh/  or  ih^\  evening  it  <>  00  pm  on 
Cable  Channel  26  in  Sun  Fr.mdsCO,  wilh  a  repeat  on  the  weekend  (either  Saturday  oi  Sunday  evening)  To  know  the  tun 
cabkeast  times  for  weekend  viewing,  plesse  call  CityWatch  wt  (415)  55"  429^  on  Friday  when  the  cablccait  umn  h.i»c  be** 
dctcrmincd. 

In  order  to  ussist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illneMr*,  multiple 
chemical  sensitivity  or  related  disabilities*,  attendees  at  All  public  meeting*  are  reminded  that  othrr  attendees  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  the*e  individuals. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  eoGuei  that  influence  or  artrmpt  to  tnfluenre  toes' 
legislative  or  administrative  action  mny  be  rajuitcd  by  the  Sin  Francisco  Lobbyist  Ordinance  [Sh  C»mpmtcn  it.  f.r,vcn',m<T,a 
Conduct  Code,  Sec.  2.100J  to  register  and  report  lobbying  acoviry  For  mote  informnuon  aboui  ihe  '  obhyiu  Ori-iuiiorc ,  p>i\r 
contact  the  S.F.  Ethio  Commission  ai  30  Van  Ness  Ave  ,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (41  S)  581-2300,  or 
website  www.stgov.ory/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Special  Meeting  Notice 


Date:  1 0:30  a.m.,  Monday,  October  28,  2002 

Location:  Legislative  Chambers,  Room  250,  City  Hal] 

Commissioners:        Ammiano  (Chair),  Sandoval  (Vice-Chair),  Daly,  Gonzalez,  Hall, 
Leno,  Maxwell,  McGoldrkk,  Newsom,  Peskin,  Yrc 


1.        Roll  Call 

Items  for  Direct  Board  Action 


CLERK:  James  Andrew 


Accept  the  San  Francisco/San  Mateo  Bi-County  Transportation  Study  Report  and 
Authorize  the  Executive  Director  to  Initiate  Work  on  the  Recommended  Next  Steps  - 
ACTION* 

At  the  request  of  the  Chair,  we  arc  scheduling  this  hem,  wluch  was  continued  at  che  October  21  meeting 
In  the  intervening  week  we  have  consulted  with  members  of  the  Steering  Committee  for  the  vtudy, 
including  the  Mayor's  Office  of  Economic  Development.  As  a  result  of  our  consultations,  wc  have 
included  some  minor  clarifications  to  the  originally  proposed  Executive  Summary  of  che  Fir.*!  Report, 
and  to  the  accompanying  Board  resolution.  The  clarifications,  JeaJing  primarily  die  future  of  the 
Steering  Committee,  are  highlighted  with  underlining  and  strikcthtough  in  both  documents.  We  arc 
recommending  acceptance  of  the  report  as  presented. 

introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  Listed 
above,  or  introduce  or  request  items  for  future  consideration. 

Public  Comment 
Adjournment 


Please  note  that  the  meeting  proceedings  can  be  newed  live  ac  htip7/www  a.sf.ra  us/<-nvw«trh/  or  that  evening  K  6  00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  ot  Sunday  evening)  To  know  the  exact 
csblccast  times  for  weekend  viewing,  please  call  CityWatch  at  (115)  357-4293  on  Fnday  when  rh<  e»blec«n  nme«  h«vt  t>«en 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  ncvcrc  aJuergies,  environmental  dlneti.es,  multiple 
chemical  sensitivity  or  related  dinabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  mav  b-e 
Sensitive  to  various  chemicul  based  products.  Please  help  the  City  accommodate  these  Individuals. 

Lobbyist  Registration  and  Reporting  Requirements!   Individuals  and  crvtiues  that  mCuence  or  attempt  to  influence  \oc.u 
le^sladve  or  administrative  action  may  be  required  by  the  San  Hancisco  Lobbyist  Ordinance  fSF  Campaign  At  Oc-*erruncnuu 
Conduct  Code,  Sec.  2.100)  CO  renter  and  report  lobbying  activity   For  mote  information  about  the  Lobbyist  Or-.- 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco.  CA  94102,  telephone  (41 S)  S81-2300.  ot 
website  www.sfgOv.orjL;/ethics 
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JSAN  FRANCISCO.COUNTY  TRANSPORTATION  AUTHORITY" 
Rescheduled  Meeting  Notice 


Date:  1 1 :00  a.m.,  Monday,  November  25,  2002 

Location:  Legislative  Chambers,  Room  250,  City  Hall 

Commissioners:        Ammiano  (Chair),  Sandoval  (Vice-Chair),  Daly,  Gonzalez,  Hall, 
Leno,  Maxwell,  McGoldrick,  Newsom,  Peskin,  Yee 

CLERK:  James  Andrew 
Pa<;c- 

1.  RollCaU 

2.  Approval  of  Minutes  of  October  21,  2002  meeting  -  ACTION  *  3 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Resolution  urging  Muni  to  complete  the  selection  of  an  alternauve  fuel  technology  fbi 
future  bus  replacements,  and  to  promptly  initiate  the  procurement  of  the  80  alternative 
fueled  coaches  needed  to  complete  the  replacement  of  the  bus  fleet,  and  establishing  as 
policy  that  the  Authority  will  not  fund  new  procurements  of  diesel  fueled  buses  - 
ACTION  *  9 

Items  for  Direct  Board  Consideration 

6.  Resolution  of  commendation  for  Commissioner  Leno  -  ACTION 

7.  Resolution  of  Commendation  for  Commissioner  Yee  -  ACTION 

Other  Items 

8.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 

9.  Public  Comment  DOCUMENTS  DEPT. 

10.  Adjournment 

nUV  2  5  2002 

san  francisco 
public  library 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http://www.sfgov.org/egov/sfgtv/  or  that  evening  at  6:00  pm 
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on  Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  CityWatch  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or 
website  www.sfgov.org/ ethics. 
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£AN  FRANCISCO  BOUNTY  TRANSPORTATION  AUTHORITY 
^Meeting  Notice 


Date:  1 1 :00  a.m.,  Monday,  December  1 6,  2002 

Location:  Legislative  Chambers,  Room  250,  City  Hall 

Commissioners:        Ammiano  (Chair),  Sandoval  (Vice-Chair),  Daly,  Gon2aJez,  Hall, 
Maxwell,  McGoldrick,  Ncwsom,  Pcskin 

CLERK:  James  Andrew 

1.  Roll  Call 

2.  Approval  of  Manures  for  the  Meetings  of  October  28,  2002  and  November  25,  2002  - 
ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Adopt  the  2003  State  Legislative  Program  -  ACTION  * 

6.  Approve  the  FY  2002/03  Mid-Year  Budget  Adjustment  -  ACTION  * 

7.  Approve  Award  of  a  Contract  in  an  Amount  not  to  Exceed  $1,000,000  to  Syst.in  Inc 
for  a  Public  Awareness  Campaign  Associated  With  the  Central  Freeway/ OctaviA 
Boulevard  Project  -  ACTION  * 

Recommendations  from  the  Plans  and  Programs  Committee 

8.  Appoint  Benjamin  Tom  to  the  Citizens  Advisory  Committee  -  ACTION  * 

9.  Approve  Allocation  of  $539,000  in  Proposinon  B  Funds  to  the  Department  of  Padring 
and  Traffic  (DPT)  to  Implement  the  Columbus  Avenue  Traffic  Signal  Upgrade  Protect 
-  ACTION  * 

10.  Approve  a  Funds  Swap  of  $3.3  million  in  Prop.  B  and  STIP  Funds  to  Cnnnplere  San 
Francisco's  Share  of  the  Funding  for  Caltrain's  FY  2002/03  Capital  Improvement 
Program,  Including  Preliminary  Engineering  for  Electrification  -  ACTION  * 

11.  Approve  the  De-obliganon  of  $8,865,805.91  in  Unspent  Proposition  B  Funds  - 
ACTION  * 

12.  Approve  a  Baseline  Budget  for  the  Octavia  Boulevard  Project  -  ACTION  * 

13.  Approve  the  FY  2003/04  Transportation  Fund  for  Clean  Air  Local  Expenditure 
Criteria  -  ACTION  * 
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Items  for  Direct  Board  Consideration 


14.  Amend  Section  5  of  the  Authority's  Administrative  Code  to  Establish  Tuesday?  u  the 
Regular  Meeting  Days  of  the  Authority  Board  and  Commirtecs,  Effective  February  4, 
2003  -  ACTION  * 

Section  5  of  the  Authority's  Administrative  Code  establishes  that  Mondays  Ate  die  regular  meeting  d»»i 
of  rhe  Finance  Committee,  the  PInns  and  Programs  Committee,  and  the  Authority  Board  Changes  to  the 
regular  meeting  days  can  be  accomplished  by  amending  the  Administrative  Code.  On  September  30, 
2002,  the  BOS  approved  Resolution  675-02,  establishing  Tuesdays  at  2  pm  as  the  regular  meeting  da^  oi 
the  BOS,  beginning  on  February  4,  2003.  Since  the  Authority  Board  is  comprised  of  the  members  of  the 
BOS  acting  as  Commissioners  of  die  Authority,  attendance  at  Authority  Board  and  Commmcc  mcrunrjs 
and  the  ability  to  have  a  quorum  are  facilitated  by  holding  Authonty  and  BOS  meetings  on  the  same  days 
We  are  recommending  amendment  of  Section  5  of  the  Authority's  Admiiu  sua  live  Code  to 
establish  Tuesdays  as  the  regular  meeting  day  of  the  Authority  Board. 

15.  Presentation  on  Muni's  Alternative  Fuels  Pilot  Program  (AFPP)  and  Fleet  Composition 
Strategy-  INFORMATION  * 

At  the  November  25  Authonty  Board  meeting,  the  Authority  approved  Resolution  03  30  urguig  MUNI  10 
complete  the  sclccDon  of  an  alternative  fuel  technology  for  future  bus  replacement,  und  kj  prompt!) 
initiate  the  procurement  of  the  80  alierniiuve  fueled  coaches  needed  to  complcrc  rhe  replacement  of  rhr 
bus  flccc,  find  establishing  as  policy  that  the  Authority  will  not  fund  any  new  procuicmcnrs  of 
conventional  dicscl  buses.  This  resolution  is  the  latot  chapter  in  a  process  that  started  in  March  2001, 
when  the  Authonty  Board  allocated  54.5  million  in  Proposition  B  funds  to  Mum  for  the  acquisitiun  of  95 
dicscl  buses.  The  allocation  took  place  pursuant  to  an  11 -point  agreement  hammered  out  between  the 
Authority  and  Mum.  Among  other  things,  the  agreement  called  for  the  development  of  an  Alternative 
Fuels  Pilot  Program  (AFPP)  to  help  establish  the  viability  of  alternative  fuel  technologies  for  use  as  part 
of  Mum's  fleet.  Twenty  months  after  approval  of  the  11-pomt  agreement,  and  with  the  AFPP  underbuy 
for  die  past  year  it  has  become  evident  that  it  will  not  be  feasible  for  Mum  to  complete  te^aon,  pn.curc 
and  take  delivery  of  diesel  engines  in  time  to  beat  the  December  31,  2!N)^  deadline  t'rr.m  the  California 
Air  Resources  Board  (CARB).  The  resolunon  acknowledges  that  fact  and  clears  the  way  for  the  next 
chapter  in  this  process,  which  will  involve  Mum's  decisions  about  the  next  clean  air  technology  and  how 
Muni  will  integrate  it  into  its  current  operauons  and  maintenance  programs  At  the  request  of  the  Chair, 
at  the  December  16  Board  meeting,  MUNI  will  provide  an  update  on  the  result*,  of  the  AHPP  ind  oud.ne 
its  strategy  to  replace  the  remaining  old  technology  dicscl  buses  from  the  MUNI  fleet  A  representative 
from  the  CARB  will  also  be  present  to  answer  any  questions  the  Board  may  have  regarding  its  public  bus 
emissions  standards.  This  is  an  information  item. 

Other  Items 

1 7.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  bsted 
above,  or  inuoducc  or  request  items  for  future  consideration. 

18.  Public  Comment 

19.  Adjournment 


PJcasc  note  thai  the  meeting  proceedings  can  be  viewed  live  at  http.//www.sfguv  org/egov/sf^v/  or  that  evening  M  0  00  pro 
on  Cable  Channel  26  in  Sin  Francisco,  with  a  repeat  on  the  weekend  (cither  Sarurrljv  r*  Sunday  evening)  Tn  l*nnw  the  exact 
cablecHst  times  for  weekend  viewing,  please  call  CiryWatch  at  (415)  557-4293  on  Fndajr  when  the  cublecast  times  have  been 
determined. 
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In  order  lo  assist  the  City's  efforts  to  accommodate  persons  with  severe  ullcigici,  environment*]  dim r»ct,  muJupIr 
chemical  sensitivity  or  rclmtcd  disabilities,  attendee*  at  all  public  meeting •  arc  reminded  th*<  othn  nundcd  m»y  br 
sensitive  to  various  chemical  based  products.  Please  help  the  dry  accommodate  Uicnc  individual*. 

Lobbyist  Registration  and  Reporting  Requirements?  lndividuah  and  cnuue>  that  influence  or  jrtcmpt  in  in&MSH  local 
legislative  or  admirusir^tivc  action  may  be  tenured  by  the  Snn  Francisco  Lobbyist  Ordinance  [SF  Cuiipaip:  at  GowCfnOKIKSJ 
Conduct  Code,  Sec.  2.1U0J  to  register  .in<l  report  lobbying  activity.  For  more  tnfonil.iuon  about  the  Lobby:»t  Ordinance.  plca>c 
ronnci  the  S.F.  Ethic;:  Commission  at  30  Van  N«>  Ave  ,  Suite  3900,  San  Francisco,  CA  94102,  telephone  [41 5)  S8l-2V)0.  or 
website  www.sfgov.orrj/cthics. 
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?M       r    ^AN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
  Rescheduled  Meeting  N u u c c 


Date: 

Location: 


Commissioners: 


1 1 :0Q  a.m.,  Monday,  January  27,  2003 
Legislative  Chambers,  Room  250,  City  Haii 

Amsniano  (Chmi),  Sandoval  (Vice-Chair),  Daly;  Dufry,  Gonzaie?, 
Hall,  Ma,  Maxwell,  McGolunck,  Ncwsom,  Pcskin 


CLERK-  James  Andrew 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meeting  of  December  1 6,  2002  -  ACTION  *  DOC U  M  E  N TS  D E  PT. 

3.  Chair's  Report  -  INFORMATION  ^  ^  2003 

4.  Executive  Director's  Report  -  INFORMATION 

e  ni    •       r  ,  t,     ru  ■      a /^rf/^M  SAN  FRANCISCO 

5.  Jbkcnon  or  Chair  and  Vice  Chair  -  ACTION  PUBLIC  LIBRARY 

Recommendations  from  the  Finance  Committee 

6.  Amend  the  contract  with  SFGTV  (DTIS)  for  professional  services  of  recording  and 
cabiecast  of  Authority  Board  and  Committee  meetings  to  increase  rhc  maximum 
compensation  from  %\  5,000  \.u  530,000  -  ACTION* 

7.  Approve  the  2003  Federal  Legislative  Program  -  ACTION* 
Recommendations  from  the  Plans  and  Programs  Cornffiitree 

8.  Approve  Muni's  Request  for  $262,000  in  Proposition  B  Funds  to  Develop  a  ConccpruaJ 
Engineering  Report  (CER)  for  the  Graffiti  Prevention  Project  -  ACTION" 

9.  Approve  the  Department  of  Parking  and  Traffic's  Request  for  $1,000,000  in 
Proposition  B  Funds  for  Construction  of  the  Initial  Phase  of  SFgo  -  ACTION* 

Items  for  Direct  Board  Consideration 

1 0.  Adopt  the  2002  Annual  Report  -  ACTION  * 

The  Transportation  Authority's  enabling  legislation  requires  the  preparation  and  adoption  of  an  Annu*l 
Report  by  january  of  each  year  "on  the  progress  to  achieve  the  objectives  of  completion  of  the  projects 
in  the  adopted  county  transportation  expenditure  plah'  (Sec  1  il  303  of  the  Public  Unliucs  Code).  In 
addition,  Section  2  (d)  of  the  Authority's  Administrative  Code  requires  the  Executive  Director  H  submit 
to  the  Author!*)'  in  January  of  =ach  year,  a  complete  report  on  the  finances  and  administrate  <cnvines  of 
die  Authority  tor  die  preceding  year   At  jo  the  psst,  these  r-o  reports  have  been  combined  mro  one. 

Other  items 

1 1 .  Introduction  of  New  Items  -  INFORMATION 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  bnpt/fvvnrj£gBTX3tg/egpx*/sfgirt/  m  chat  ewenMfc  ar  CO  pm 
on  Cable  Chftnncl  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  everung)  To  kno«  the  r»*er 
cabiecast  times  for  weekend  viewing,  please  call  City  Watch  at  (415)  557^293  on  Fnda>  when  the  cabkeast  ume>  hare  been 


sensitivity  or  related  disabilities,  attendee*  at  all  public  meeting*  uc  reminded  that  other  attendees  mar  t>c  sctmuve  to 
vaaous  chemical  based  products.  Please  help  the  City  ic  commodate  these  individuals. 

Lobbyist  Registration  and  Rcportixxe  Requirements:  Individuals  and  coono  th»t  influence  H  ittcnapt  ifl  inAutfKt  i  ai 
legjslHnve  or  administrative  acuun  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SP  C»n>pai*?i  Ac  Government. 
Conduct  Code,  Sec  2. 100]  CO  register  and  report  lobbying  activity  For  more  information  about  the  Tnbbym  Ordinance,  please 
contact  ihe  S.F.  Ethics  Commission  ,u  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102.  telephone  (415;  581.2300.  or 
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AGENDA 


£AN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
<Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday ^cbwary  1 8,  2003 

Location:  Legislative  Chambers,  Room  250,  City  Hall 

Commissioners:         Daly  (Chair),  Maxwell  (Vice  Chair),  Ammiano,  Duf'ry,  Gonzalez, 
Hall,  Ma,  McGoldnck,  Newsom,  Peskin  and  Sandoval 

CLERK;  James  Andrew 


1 .  Roll  Call 

2.  Approval  of  Minutes  for  the  Meeting  of  January  27,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Finance  Committee 

5.  Award  a  two  (2)  year  contract  to  Puhlic  Financial  Management,  in  the  amount  of 
5566,150,  with  an  additional  onc-ycar  option  for  Financial  Advisory  Services  - 
ACTION* 

6.  Approve  an  Increase  in  the  Amount  of  $25,000  to  the  Contract  with  Nossaman, 
Guthncr,  Knox  and  Elliott  for  Outside  Legal  Counsel  -  ACTION* 

7.  Support  in  concept  an  increase  in  the  state  fuel  tax,  with  first  priority  10  TCRP  .md 
STIP  projects  that  lose  currently  committed  funding  due  to  the  state  budget  cnsi>  - 
ACTION* 

Recommendations  from  the  Plane  and  Programs  Committee 

8.  Approve  the  Allocation  of  §75,000  in  Proposition  B  Fund*  to  the  Departmenr  nf 
Parking  and  Traffic  (DPT)  to  Update  the  San  Francisco  Bicycle  Plan  -  ACTION* 

9.  Approve  the  Allocation  of  $28,000  in  Proposition  B  Funds  to  the  Department  of 
Parking  and  Traffic  (DPT)  to  Implement  the  Cabrillo  Street  Bicycle  Lanes  - 
ACTION* 

Items  for  Direct  Board  Consideration 

10.  Approve  the  Allocation  of  $450,000  in  Proposiuon  B  Funds  to  MUNI  for  the  Purch^e 
of  45  Farcboxes  for  die  Historic  Streercar  Fleet  -  ACTION* 

Wc  arc  bringing  this  item  directly  to  the  Hoard  to  accommodate  a  cmc  vCn<iuve  allocation  icquc^r  \t*t 
MUNI  brought  to  Authority  staff  on  February  6,  2l)trt  At  ihe  end  of  January  200  Y  MUNI  learned  tr-at 
anorbcr  Transit  operator  was  purchasing  the  same  model  farcboxes  that  MUNI  u^ev  Since  the  production 

tine  would  be  toolcd-up  for  MUNTs  model  of  farebox,  the  manufacturer  bas  ottered  to  make  the 
fireboxes  available  at  approximately  $10,000  each,  inclusive  of  .shipping  and  taxes,  versus  the  typical  rate 
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of  515,000  each.  In  order  to  lock  in  the  lower  pnee,  MUNI  must  inform  the  IIMHIIlfn  Mill  I  ot  its  desire  to 
place  an  order  by  February  28,  2003.  As  patt  of  F-Line  stait-up  and  subsequent  expansion,  the  historic 
rail  car  fleer  has  expander)  hy  27  vehicle*,  many  requiring  rwo  fireboxes  each  To  date.  MUNJI  had  been 
using  fnrcboxes  from  its  maintenance  spires,  bur  that  stockpile  is  now  subsrannally  depleted  MUNI  ii  n 
the  process  of  rehabilitating  8  adcurjonal  lusrocic  sticctcars,  some  double  ended,  which  will  require  1 1 
more  farebuaes  in  order  to  be  placed  into  service,  resulting  in  a  total  need  of  43  fartboxes  for  tin.  historic 
fleet,  including  spares  MUNI  is  requesting  $4S0,000  in  Proposition  B  funds  from  the  1  hsiuric  Rail  O 
Modificnuons  project  to  purchase  45  farcboxes.  Wc  arc  seeking-  approval  to  allocate  $450,000  in 
Proposition  B  funds  to  MUNI  for  the  purchase  of  45  fareboxe*  for  the  historic  streetcar  fleet. 

1 1 .  Presentation  on  Bus  Rapid  Transit  (BRT)  -  INFORMATION 

At  the  February  II  Plans  and  Programs  Committee,  Commissioner  McColdnck  rcqticstcJ  a  presentation 
about  BRT.  The  topic  is  timely  and  significant  because  BRT  offers  a  lower  cosi  aiiernauve  io 
unplcmcntanon  of  rail  transit  projects.  The  County-wide  Transporranon  Plan  and  rhc  Drafr  Hxpendirure 
Plan  for  the  reauthorization  of  Proposiuon  B  are  anocipatcd  to  include  several  URI"  proposals  The 
presentation  by  staff  will  highlight  examples  of  BRT  systems  already  in  place  nround  ihe  world  This  is 
an  Information  item. 

12.  Central  Freeway/Octavia  Boulevard  Project  Update  -  INFORMATION* 

This  is  a  status  report  for  the  Cenual  Frccway/Octavia  Boulevard  Pro|cct.  The  Calttans  dcmolioon 
contract  was  awarded  to  Penhal)  Company  We  attenJed  a  pre-consu-uccon  mccung  wnh  the  contractor, 
held  by  Caltrans  on  January  16.  2U03  Oosurc  of  the  Fell  Sweet  off-ramp  is  DO*  scheduled  for  March  20 
Caltrans  has  continued  design  work  on  the  Market  Street  touchdown  r^mps  C.irv  naff  cnndnuttl  with  rh<- 
desjgn  of  Octavia  Boulevard.  As  part  of  the  design  process,  City  deparrmcnts  md  rhc  Authority  ire 
closely  coordinating  construction  and  maintenance  issues  with  Caltrans.  Cahrans  distnbutcd  rarrp  design 
documents  for  review  and  comment  internally  and  to  the  Authority  and  Cay  departments  \X'c  continue  rl 
to  receive  valuable  community  inpur  for  rhe  design  of  Ckiavia  Boulevard,  Hayes  Green,  and  die  areas 
adjacent  to  die  Market  Street  ramp.  Preparations  for  the  public  awareness  campaign  moved  mm  high  gear 
The  project  is  on  budget  Most  of  the  effort  tins  month  was  spent  on  design  for  Octavia  Boulevard, 
which  is  at  about  M0%  completion  This  is  an  information  item. 

Other  Items 

1 3.  Introduction  of  New  Items  -  INFORMATION 

During  tins  segment  of  the  mcering,  Board  members  may  make  comments  on  items  not  specifically  ustcd 
above,  or  introduce  or  request  items  for  future  consideration 

14.  Public  Comment 

15.  Adjournment 


Please  note  that  the  meeting  proceedings  can  he  viewed  live  a:  hrrp7/www  sfgov  org/egov/sfgrv f  or  that  evening  M  6.00  pm 
on  Cable  Channel  20  i|)  San  Francisco,  with  a  repeat  on  the  wecker.d  (either  Saturday  or  Sot:  Jay  evening)  To  know  the  tJVi 
cablccasi  .imcs  for  weekend  viewing,  please  call  CityWatch  m  (415)  557-4293  on  Friday  when  rhc  raWccasr  omes  hjre  beer, 
determined 

In  order  ro  assisr  the  City's  cffortB  to  accommodate  persons  with  severe  .\l)cr£ics.  cnnronmcnul  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  th»i  other  mtendees  may  be 
benbitive  to  various  chemical  based  product?    Please  help  the  City  accommodate  these  lndi^du*)*. 

Lobbyist  Registration  and  Repotting  Requirement:   Individuals  and  entities  that  influence  CHOC  OCM 

legislative  or  admirisn-ative  acnon  may  he  required  hy  the  San  Francisco  Lobbwst  Ordinance  I^F  Campaicm  Js  (lovemmeoul 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  acuv:ry.  For  mote  information  al)oui  rhc  laihhvut  Ordinance,  please 
contact  the  5  F.  Ethics  Commission  at  30  Van  Ness  Ave..  Stwc  3900.  San  rranciscn.  CA  94102,  telephone  (415)  581-2300.  o: 

website  www.sfyov  orU/cducS 
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SAN  FRANCISCO  £ OUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1  :()(>  a.m.,  Monday,  March  3,  2003 

Location:  Office  of  Supervisor  Chris  Dalv,  Room  273,  Ciry  11  all 

Commissioners:        Daly  (Chair),  Ma,  McGoldrick 

Purpose:  Briefing  to  Commissioners  Daly,  Ma  and  McGoldrick  about  the 

Transportation  Authority 


Hie  briefing  will  include  a  brief  overview  of  committcL  structure,  rules,  work  program  items 
and  other  items  that  provide  an  overview  of  overall  objectives  and  of  the  day-to-day 
functioning  of  the  organization  -  INFORMATION 

Note:  This  is  not  a  meeting  of  a  Committee  of  the  Authority.  Ihere  are  no  action  items 
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;SAN  FRANCISCO JCOUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners : 


1 1:00  a.m.,  Tuesday,  March  25,  2003 
Legislative  Chambers,  Room  250,  City  Hall 

Daly  (Chair),  Maxwell  (Vice-Chair),  Amrruano,  Dufry,  Gonzalez, 
Hall,  Ma,  McGoldnck,  Newsom,  Peskin  and  Sandoval 


CLERK:  James  Andrew 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meenng  of  February  18,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Items  for  Direct  Board  Consideration 

5.  Appoint  Members  to  the  Expenditure  Plan  Advisory  Committee  (EPAC)  -  ACTION* 

Consistent  with  the  public  outreach  strategy  on  the  Countywidc  Transportation  Plan,  we  have 
structured  a  21  person  committee  that  will  serve  to  advise  the  Board  on  the  development  and 
adoption  of  an  Expenditure  Plan  for  the  pocenual  reauthorization  of  the  Prop  B  local  salrs  tax 
for  transportation.  Of  the  21  members,  5  members  from  the  Authority*  Ciuzcn<  Advisory 
Committee  and  5  from  the  Technical  Working  Group  (TWG).  already  nominated  by  those 
committees,  need  to  be  formally  appointed,  and  another  1 1  member*  need  to  be  nominated 
and  appointed,  to  represent  various  interests  in  the  city.  The  recommended  action  ii  to 
confirm  the  CAC  and  TWG  members  and  to  nominate  and  appoint  II  at  large  members 
for  the  EPAC. 

6.  Appoint  Chair  and  Vice-Chair  of  the  Expenditure  Plan  Advisory  Committee  - 
ACTION 

Following  appointment  of  the  EPAC  membership,  the  Board  will  nominate  and  appoint  a  chair 
and  vice  chair  for  the  Commirtee.  The  recommended  action  is  to  nominate  and  appoint  a 
chair  and  vice  chair  for  the  EPAC. 

Recommendations  from  the  Personnel  Committee 

7.  Approve  a  Resolution  Fixing  the  Authority's  Employer  Contnbuuon  Under  the  Pubic 
Employees  Medical  and  Hospital  Care  Act  -  ACTION* 

8.  Approve  the  Revised  Job  Classification  Struccure  -  ACTION* 
Recommendations  from  the  Finance  Committee 

9.  Accept  the  Audited  financial  Statements  for  the  fiscal  vear  ending  June  30,  2002  - 
ACTION*  nr\r>i 
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10.  Approve  Award  of  A  Contract  to  Dycn  &  Bhaaa,  in  an  Amuun; 

$120,000,  for  rhe  Preparation  of  an  Environmental  Inipau  Report  (KIR)  for  the 
Expenditure  Plan  for  the  Proposed  Reauthorization  or  the  Proposiuon  B  Sales  Tax  fot 
Transportation  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

11.  Appoint  Matthew  Tuchow  to  the  Citizens  Advisory  Committee  (CAQ  -  ACTION  * 

12.  Approve  MUNI's  Request  for  Allocanon  of  $2,609,000  in  Proposiuon  B  Funds, 
Commitment  to  Allocate  517,912,000  in  FY  03/04  Proposition  B  Funds,  and 
Commitment  to  Allocate  $11,605,000  in  FY  04/05  Ptoposiuon  B  Funds  for  the 
Construction  of  Segment  C  of  the  Third  Street  Light  Rail  Project  -  ACTION* 

13.  Approve  MUNI's  request  for  Allocation  of  $5,000,000  in  Transportauon  Congestion 
Relief  Program  (TCRP)  Funds  to  Begin  Engineering  Support  Acuvitic^  tor  the 
Conceptual  and  Preliminary  Engineering  Phases  of  the  New  Central  Subway  Segment 
of  the  Third  Street  Light  Rail  Project  -  ACTION* 

14.  Approve  MUNI's  Request  for  Allocauon  of  $262,000  in  Proposiuon  B  Funds  to  the 
Complete  a  Conceptual  Engineering  Report  (CER)  for  the  Anu  Graffin  and  Secuntv 
Improvement  Plan  -  ACTION* 

15.  Approve  the  Department  of  Public  Works'  (DPW)  Request  for  Allocauon  of  | !  22,72 
in  Proposition  B  funds  for  Costs  Associated  with  the  Relocauon  of  JPB  Maintenance 
Tracks  Adjacent  to  the  ICing  Street  Frontage  Road  Segment  of  the  Embarcadero 
Roadway  Project  -  ACTION* 

16.  Adopt  the  Balboa  Park  BART  Station  Area  Parking  &  Fast  Pass  Strategic  Analysis 
Report  (SAR)  -  ACTION* 

Information  Items 

17.  Status  Report  on  the  Central  Freeway/Octavia  Boulevard  Project  - 
INFORMATION* 

This  is  a  status  report  for  rhc  Genual  Freeway/Ocravia  Boulevard  Project  Closure  of  the  I  cU  Street  off- 
rump  is  scheduled  for  March  29.  Preparation  for  the  demolition  work  is  continuing  between  Calurms  and 
the  contractor,  PcnhaU  Company.  At  the  design  coordination  meeting  on  February  19,  Calirans  indie  itcd 
thru  many  of  the  City's  design  features  will  be  incorporated  on  the  final  design  of  the  touchdown  nmp.  A 
90%  design  package  of  the  Octavia  Boulevard  was  dismburcd  by  the  Cit>  staff  for  review  and  comment. 
At  the  February  6  meeting,  wc  received  community  approval  for  the  landscape  design  iif  OcOrfia 
Boulevard  and  the  Hayes  Green.  The  South  of  Market  neighborhood  residents  and  ad|acent  coaunooiriei 
continued  to  contribute  their  valuable  input  m  the  design  of  the  McCoppw/VaJencu  area  .it  rhc  February 
13  meeting.  Preparation  for  die  public  awareness  campaign  mnnnucd  to  move  ahead  at  hill  speed  in 
anticipation  of  the  March  29  Fell  Street  ramp  closure  date  The  protect  is  on  hudger  Most  of  die  efforts 
tins  month  were  spent  on  finalizing  the  design  for  Octavia  Boulevard  and  coordination  bci-wcen  Cakrans, 
the  Aurhority,  City  departments  and  consulting  on  the  public  awareness  campaipi  This  is  an 
information  item. 

1 8.  Status  Report  on  the  Third  Street  Light  Rail  Project  -  INFORMATION* 

This  is  a  status  report  for  the  Third  Street  Light  Rml  Project.  The  construction  phase  is  now  uoderw*) 
Construction  acmarjes  are  currently  ongoing  bi  Segments  L  (Duct  Banks).  Segment  H  HSnbttMa  n> 
Segment  B  (Mission  Bay),  Segment  D  (Bayview-Jcrrold  to  Dormer),  and  Segment  F.  (Buyview-US  101 
Segment  C  (Central  VC'ateTfront)  is  expected  to  issue  a  nonce  to  proceed  in  Maicfa  MUNI  ttt*  forwaidcd 
to  rhe  Board  of  Supervisors  an  ordinance  to  procure  a  CM  at  Risk  manager  to  build  rhc  $120  million 
Metro  East  Maintenance  Facility.  The  CPUC  is  expected  to  approve  the  last  two  rail  construction  »*jverx 
and  conceptual  engineering  has  hegun  on  Segmenr  S  (Southern  Sinuon/Intermoda,'  ScabaaJ  Tlu*  an 
information  item. 
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Other  Items 

19.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Ponrd  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  furuic  consideriuon 

20.  Public  Comment 

21.  Adjournment 


Plcnse  note  thai  die  mccung  proceedings  cuo  be  viewed  live  ar  hf(p.//wvw  sfgov  nrK/cgov/sfgrv/  or  dint  evening  M  6  00  pin 
or  Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither  Saturday  or  Sunday  evening  )  o  know  tlie  cue 
cablccast  nmes  for  weekend  viewing,  please  call  GryWatch  at  (415)  557-4293  on  Friday  when  the  cablccaat  Dmei  have  been 
determined. 

In  order  to  assist  die  City's  efforts  to  accommodate  person*  with  severe  allergies,  environmental  iilnease-j,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products.  Flense  help  the  City  accommodate  these  individual*. 

To  Obtain  a  disability. related  mndilicanon  or  acenmmodanon,  including  auxiliary  aid<i  nr  services,  to  participate  in 
the  meeting,  please  contact  James  Andrew  at  415.522.4800  at  least  two  days  before  the  meeting 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  cooties  thai  influence  ot  attempt  to  influence  local 
legislative  or  administrative  acnoo  may  be  required  by  the  San  Francisco  Lobbyin  Ordinance  [SF  Campaign  rV  (imTfjnrn:ii 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  mote  inform. mon  nbout  the  Lobbyist  Orckr.- 
Coimci  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3«K>0,  Son  Francisco,  CA  94102.  telephone  (415)  5*1  2300,  o' 
website  www.sfgov.o'g/crhics 
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AGENDA 


San  franeiKo  C*U»/n  « 


'A 


£AN  FRANCISCO  £OUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location; 


Commissioners: 


11:00  a.m.,  Tuesday,  May  20,  2003 
Legislative  Chambers  Room  250,  City  Hall 

DaJy  (Chair),  Maxwell  (Vice-Chair),  Ammiano,  Dufry,  Gonn 
Hall,  Ma,  McGoldrick,  Ncwsom,  Pcskin  and  Sandoval 


CLERK:  James  Andrew 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meeting  of  April  1 5,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Plans  and  Programs  Committee 

5.  Appoint  Chi  Amy  Chow  to  the  Citizens  Advisory  Committee  -  ACTION* 

6.  Approve  MUNI's  Request  for  Allocation  of  $2,052,000  in  Proposition  B  Funds, 
Commitment  to  Allocate  $9,136,000  in  FY  03/04  Proposition  B  Funds,  and 
Commitment  to  Allocate  $609,000  in  FY  04/05  Proposition  B  Funds  for  Segment  F'of 
the  Third  Street  Light  Rail  Project  -  ACTION* 

7.  Approve  MlJNI's  Request  for  Allocation  of  51,274,000  in  Proposition  B  Funds, 
Commitment  to  Allocate  $4,842,000  in  FY  03/04  Proposition  B  funds,  Commitment  to 
Allocate  $7,652,000  in  FY  04/05  Proposition  B  Funds  and  Commitment  to  Allocate 
$851,000  m  FY  05/06  Proposition  B  Funds  for  Segment  J  of  the  Third  Street  Light 
Rail  Project  -  ACTION* 

Recommendations  from  the  Finance  Committee 

8.  Approve  a  Contract  Amendment  in  the  Amount  of  3182,000  with  BMS,  for 
Professional  Design  Services  in  Connection  with  the  3rJ  Street  Light  Rail  Project  - 
ACTION* 

9.  Adopt  a  Resolution  Authorizing  the  Executive  Director  of  the  San  Francisco  County 
Transportation  Authonty  to  Execute  Cooperative  Agreements  Under  Government 
Code  Section  14556  (Transportation  Congestion  Relief  Act)  Between  the  San  Francisco 
County  Transportation  Authority  and  Caltrans  -  ACTION* 

10.  Approve  an  Increase  in  the  Contract  with  the  City  Attorney  by  5:0.000  -  ACTION* 

11.  Approve  Positions  on  Transportation-Related  State  Legislation  —  ACTION* 
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Other  Items 


12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segmenr  t>f  the  meeting,  Board  members  may  maUe  comments  on  items  not  spec ifically  listed 
above,  or  introduce  or  request  items  for  future  consideration 

13.  Public  Comment 

14.  Adjournment 


FleaSc  note  thai  the  meeting  proceedings  can  be  viewed  live  a:  hnp7/www  .<fgnv  org/cgnv/sfcrv/  nr  (J)3l  prenfflg  at  6Wpm 
on  Cable  Channel  26  in  San  Francisco,  with  *  repeat  on  the  weekend  (either  Saturday  oi  Sunday  evening).  know  (he  cmc 
cablecast  umes  for  weekenr)  viewing,  please  ca)J  CiiyWatch  ai  (415)  S57-4293  on  FndMy  when  the  cablcci»r  omti  have  been 
determined 

In  order  co  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  nr  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  artrndrrk  may  br 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disftbility-related  modification  or  accommodation,  including  nuxibary  aids  or  •  crvicci,  to  participate  in 
the  meeting,  please  contact  James  Andrew  at  415. 522. 4800  at  least  two  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  lndjwdu.ds  :md  e.-.uiie:.  dm  influence  or  attempt  :o  influence  loeaJ 
legislative  or  administrative  action  maybe  icquired  hy  the  Sao  Francisco  Lobbyist  Ordinance  |1>F  (.."impugn  tt  GoveimcMal 
Conduct  Code,  Sec  2.100]  to  register  and  report  lobbying  activity.  For  more  information  abou;  the  Lobbyist  Onfaud 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave  ,  Suite  3900,  San  Francisco,  CA  04102,  telephone  (415)  S3 1  2300;  or 
website  WNfcw.sigov.otg/ethics. 
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^SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


DOCUMENTS  DEPT 

Date:  11:00  a.m.,  Tuesday,  June  17, 2003  .  ~ 

Location:  Legislative  Chambers,  Room  250,  City  Hall  JUN  I  J  2003 

Commissioners:        Daly  (Chair),  MaxweU  (Vice-Chair),  Ammiano,  Dufty,  Gonzalez,        ^>AN  FRANCISCO 
Hall,  Ma,  McGoldnck,  Newsom,  Peskin  and  Sandoval  '  iP|  'C  LIBRARY 

CLERK:  James  Andrew 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meetmg  of  May  20,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Finance  Committee 

5.  Approve  a  Six-Month  Contract  with  Parisi  Associates  for  Traffic  Engineering. 
Transportation  Planning  and  Civil  Engineering  Services  for  the  Market  Street  Study,  in 
an  amount  not  to  exceed  SI  00,000  -  ACTION* 

6.  Approve  the  Fiscal  Year  2003/04  Annual  Budget  and  Work  Program  -  ACTION* 

7.  Authonzc  the  Executive  Ditcctor  to  Renew,  Extend,  Amend  or  Exercise  Options  ?vr 
Various  Professional  Support  Services  Contracts  for  an  Amount  not  to  Exceed 
$181,500 -ACTION* 

8.  Approve  a  1-year  Personal  Services  Contract  with  Joseph  Casuglione  to  Provide  Travel 
Demand  Forecasting  Services,  in  an  Amount  Not  to  Exceed  $100,000  -  ACTION* 

Recommendations  from  die  Plans  and  Programs  Committee 

9.  Appoint  Jacquahne  Sachs  and  Fran  Martin  to  the  Citizens  Advisory  Committee  (CAQ 
-ACTION* 

10.  Approve  the  FY  03/04  Transportation  Fund  for  Clean  Air  (TFCA)  Program  of 
Projects  for  Submission  to  the  Bay  Area  Air  Quahtv  Management  District  [Ail  District] 
-  ACTION* 

11.  Approve  the  De-obligation  of  S1,000,00U  in  Prop  B  Funds  that  were  Previously 
Allocated  to  the  San  Francisco  Municipal  Railway  (MUNI)  fot  Vehicle  Purchases 
through  Resolution  01-08,  and  Allocanon  of  S4 ,250,000  in  Prop  B  funds  to  MUNI  for 
the  Flynn  Facility  Bus  Lifts  -  ACTION* 

12.  Approve  the  Allocation  of  534,480,000  in  FY  03/04  Prop  B  fund',  to  20  Annual 
Programs  -  ACTION* 

HAUoata  Mcc|MS5\AGENOM20O3\TAO61 703.dOC 


13  Approve  the  Allocation  of  SI  million  in  Prop  R  funds  to  establish  a  pool  foi  the 
reimbursement  of  eligible  COWCAP  expenses  as  set  forth  in  Resolution  Ui-lU  and  to 
amend  the  2003  Strategic  Plan  Update  to  reflect  this  allocanon  -  ACTION* 

Items  for  Direct  Board  Consideration 

14.  Public  Hcanng  on  the  Proposed  bxpendirure  Plan  for  the  Reauthorization  of 
Proposition  B  -  INFORMATION* 

The  Expenditure  Plan  Advisory  Committee  (UPAC)  ha^  unanimously  recommended  approval  of  in 
Expenditure  Plan  for  die  rcaudionzation  of  Prop  D.  Snrc  snruro  require  that  ur  hold  a  public  hearing 
on  the  plan  and  then  submit  ii  to  MTC  for  a  amsiateiie)  review  acaon.  Thii  mcmur jjiJum  prov.de  s 
further  informannn  about  schedule  and  process  for  the  remairunc  steps  leading  W  a  decision  as  to  Uk 
placement  of  riic  proposed  measure  on  die  November  2003  ballot 

Other  Items 

1 5.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  die  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  inrroduce  or  request  items  for  furure  considcraaon. 

1 6.  Public  Comment 

17.  Adjournment 


Please  note  that  (be  meeting  proceedings  can  be  viewed  live  at  hop.// wmat  ofgov  org/ egovAtgrv/  or  !bai  evening  it  6  00  pro 
Oil  Cable  Channel  26  in  5an  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  know  the  ex^ci 
cablccasr  times  for  -weekend  viewing,  please  call  CiryNX'atch  at  (4 IS)  557-4293  on  Friday  when  (he  cableca:,:  cune;  ban  been 
determined. 

In  order  to  assist  the  City'*  effort*  to  accommodate  person*  with  severe  allergies,  envvonmcntal  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  othci  attendee*  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals 

To  obtain  s\  disability-related  modification  or  accommodanon,  including  auxiliary  aid*  or  services,  to  participate  ui 
the  meeting,  please  contact  James  Andrew  at  415.522.4800  at  least  two  days  before  die  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  enuues  inat  influence  01  ^rrempv  DO 
legislative  or  administrative  aoion  may  be  requited  by  flic  -San  Francisco  Lobbyist  Ordnance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  rep^rf  lobbying  activiry.  r-or  mnrc  information  about  (he  lobbyist  Ordinance,  pkasr 
contact  the  S  F.  Ethics  Commission  nt  30  Van  Ness  Ave.,  Suite  3900.  San  Francisco.  CA  04102.  telephone  (413)  >81-2}<W.  or 
website  w-ww. sfgov-.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Notice  of  Meeting  Rescheduling 

The  San  Francisco  County  Transportation  Authority  Board  Meeting 
regularly  scheduled  for  Tuesday,  July  15,  2003  at  11:00  AM,  has  been 
rescheduled.  It  will  instead  meet  on  Tuesday,  July  22,  2003  at  11:00  AM, 
Legislative  Chambers,  Room  250,  City  Hall. 

Agendas  and  meeting  dates  are  available  at  www.sfcta.org. 
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SAN  FRANCISCO^COUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1 :00  a.m.,  Tuesday,  July  22,  2003 
Legislative  Chambers,  Room  250,  dry  Hall 

Daly  (Chair),  Maxwell  (Vjce-Chair),  Ammiano,  Dufry,  Gonzalez, 
Hall,  Ma,  McGoldnck,  Newsom,  Peskin  and  Sandoval 


CLERK:  Patricia  Tam 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meeting  of  June  17,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Plans  and  Programs  Committee 

5.  Appoint  Elizabeth  Dunlap  to  the  Citizens  Advisory  Committee  (CAC)  -  ACTION* 

6.  Approve  the  Detailed  Design  for  the  Octavia  Boulevard  Project  -  ACTION* 
Items  for  Direct  Board  Consideration 

7.  Certify  the  Final  Environmental  Impact  Report  for  the  New  Expenditure  Plan  and 
Sales  Tax  Reauthorization  Measure  to  be  Submitted  to  the  Voters  of  the  City  and 
County  of  San  Francisco  for  Approval,  and  Adopt  Related  Findings  -  ACTION* 

The  Authority,  as  lead  agency  under  the  California  Environmental  Quality  Act  (CF.QA),  hn  prepared  a 
program-level  tnvirunmental  Impact  Report  (E1R).  for  chc  proposed  New  Expenditure  Plan  for  the 
reauthorization  of  the  Proposition  B  local  sales  tax  for  transportation.  The  process  to  prepare  die  EIR 
complied  with  all  statutory  requirements  specified  in  CEQA,  including  notification  and  document 
circulation  and  review  A  hearing  on  the  Draft  EJR  was  held  on  July  9  The  New  Expenditure  Plan 
includes  a  number  of  projects  that  already  have  their  own  project-level  EIRs.  which  are  referenced  in  the 
program-level  EIR.  The  EJR  concludes  that  aU  chc  potentially  significant  impacts  identified  can  be 
appropriately  mitigated.  Wc  arc  scckjng  an  action  to  certify-  thf  final  FIR  and  adopt  related 
findings  as  required  by  the  California  Environmental  Quality  Act. 

S.  Adopt  Findings  Under  the  California  Environmental  Quality  Act  Related  to  the 
Endorsement  of  the  New  Expenditure  Plan  and  Sales  Tax  Reauthorization  Measure  to 
be  Submitted  to  the  voters  of  the  City  and  Countv  of  San  Francisco  for  Approval  - 
ACTION5* 

Pursuant  to  certification  of  the  Final  EIR  for  the  New  Expenditure  Plan  for  the  reauthomaoon  of 
Proposition  B  local  sales  tax  for  transportation,  this  action  is  to  adopt  CEQA  findings,  including  a 
Mitigation  Monitoring  Program,  developed  as  part  of  the  EIR.  This  acuon  is  intended  to  inform  the 
action  proposed  under  item  9,  to  endorse  the  New  Expenditure  Plan  We  are  seeking  an  action  to 
adopt  findings  under  CEQA  related  to  the  endorsement  of  the  proposed  New  Expenditure  Plan 


S0'd  IblOi 


and  Sales  Tax  Reauthorization  Measure. 

9.  Endorse  the  Proposed  New  Expenditure  Plan  for  the  Reauthorization  of  the  Locai 
Sales  Tax  for  Transportation  -  ACTION* 

The  Expenditure  Plan  Advisory  Committee  (EPAC)  has  unanimously  recommended  approval  of  a  New 
Expenditure  Plan  for  the  rcauthom.auon  of  the  Prop  B  local  sales  nx  for  transportation.  The  30  year 
Plan  is  expected  to  generate  52. 8  billion,  and  leverage  another  39.6  billion  in  local,  state  and  federal  funds 
to  improve  transportation  in  San  Francisco.  The  Plan  if  the  result  of  a  lengthy  development  anri 
consultation  process  also  involving  all  relevant  City  departments,  and  regional  transit  operators,  ll  is,  ol 
necessity,  a  compromise  plan  that  prioritizes  $12  billion  in  transportation  investments  over  the  next  3C 
years,  out  of  a  total  estimated  need  of  $22  billion.  As  required  by  state  statutes,  the  Plan  ha<  already 
undergone  a  consistency  review  by  the  Metropolitan  Transportation  Commission  The  proposed  Plan  has 
also  received  extensive  public  input,  it  has  already  received  the  endorsement  of  several  community 
organizations,  and  it  was  the  subject  of  a  )Oini  press  conference  held  by  Chair  Daly  and  Mayor  Brown  on 
July  15.  EPAC  has  recommended  that  the  New  Expenditure  Plan  be  adopted  and  placed  on  the 
November  2003  ballot  by  the  Board  of  Supervisors.  It  is  anticipated  that  the  Hoard  of  Supervisors  vote 
to  place  the  reauthorization  ordinance  on  the  ballot  wjU  take  place  on  July  29,  2003.  Pursuant  to  adopted 
Authority  procedures,  this  acoon  also  amends  the  Capital  Improvement  Program  of  the  Congesoon 
Management  Program  to  incorporate  the  New  Expenditure  Plan  projects  «nd  programs  arc  seeking 
Board  action  to  endorse  the  New  Expenditure  Plan  as  presented. 

Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 

Dunng  this  segment  of  the  mcebng,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration 

11.  Public  Comment 

12.  Adjournment 


Please  note  thai  the  meeting  proceedings  can  be  viewed  live  it  http//www  sfgov  org/egov/ifgrv/  or  that  evening  at  6O0  pen 
on  Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  ?arurd:y  or  Sunday  evening).  To  km 
cablecast  umes  for  weekend  viewing,  please  cull  CityWaich  at  (415)  557-4293  on  Friday  when  the  csbkeast  tmcs  have  been 
determined 

In  order  to  assist  the  City's  effons  to  accommodate  persons  with  severe  allergies,  environmental  iUnc*«c»,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  »re  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products    Please  help  the  Ciry  accommodate  these  individuals. 

To  obtain  a  disability-related  mudificution  or  accommodation,  including  auxiliary  aid?  or  service*,  io  participate  in 
the  meeting,  please  contact  J;tmc$  Andrew  at  415. 522. 4800  at  least  two  day*  before  the  meeting 

Lobbyist  Registration  and  Reporting  Requirements-   Individuals  and  entitle!  that  influence  or  anernpr  to  in! 
Icgislauve  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  Ar  OcvemmentaJ 
Conduct  Code,  Sec.  2.1 00(  to  register  and  report  lobbying  acuvicy.  For  more  information  about  the  Lobbyist  Ordinance,  plea* 
contact  the  SF.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  F'raiicisco,  CA  94102.  telephone  (41 S)  S81-2300.  or 
website  www.sfpov.org/crhirs. 
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Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1:00  a.m.,  Tuesday,  August  12,  2003 
legislative  Chambers,  Room  2S0,  Ciry  Hall 

Daly  (Chair),  Maxwell  (Vice-Chair),  Ammiano,  Dufrv,  Gonzalez, 
Hall,  Ma,  McGoldrick,  Ncwsom,  Peskin  and  Sandoval 


CLERK:  Patricia  Tam 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meeting  of  July  22,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Plans  and  Programs  Committee 

5.  Appoint  One  Member  lo  the  Citizens  Advisory  Committee  -  ACTION* 

6.  Approve  the  Allocation  of  5127,000  in  Prop  B  Funds  to  MUNI  for  Purchase  and 
Installation  of  Security  Fences  at  5  Faciliues  -  ACTION* 

7.  Approve  ihe  Allocation,  with  Conditions  of  $240,000  m  Prop  B  Funds  to  DPW  for 
Fight  10-Passengei  Vans  from  the  Street  Repair  and  Cleaning  Equipment  Project  - 
ACTION* 

S.  Approve  a  One-Time  Exception  to  the  Board  Adopted  Local  Program  (  utcna  for  the 
Transportation  Fund  for  Clean  Air  (TFCA)  to  Program  a  Total  of  571.0(H)  in  FY03/04 
TFCA  Funds  to  the  Golden  Gate  Concourse  Authority  Shurde  -  ACTION* 

Recommendations  from  the  Finance  Committee 

9.  Authorize  the  Executive  Director  to  Exercise  a  One-vear  Option  with  Vargas  and 
Company  to  Provide  Auditing  Services  for  FY  2003/04  for  an  Amount  Not  to  Exceed 
$31,200 -ACTION* 

10.  Authorize  for  rhe  Executive  Director  to  Execute  All  Fund  Transfer  Agreements  and 
Related  Agreements  Between  the  Authority  and  Caltrans  for  State  I'rruisponariofl 
Improvement  Program  Planning,  Programming,  and  Monitoring  Funds  -  ACTION* 

Other  Items 

1 1        Introduction  of  New  Items  -  INFORMATION 

Dunng  this  SCgmcni  of  the  meeting.  Hoard  member?  nrm  nuke  comment?  on  items  not  fpebfical)  hated 
above,  or  introduce  or  request  items  for  fuiure  consideration 
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12.  Public  Comment 

13.  Adjournment 


Please  note  that  the  incctinji  proceedings  can  he  viewed  live  at  hrm  //u-ww  tfgov  oic/ccov/\fi»rv/  m  ih.it  cvmmc  a'  6  00  pm 
on  Cable  Channel  2(.  in  San  l-r.mcuco.  with  a  repeat  oi\  the  weekend  (either  S.iundav  or  Sundjv  evuuncj  '"<•  Wrw.w  iru-  eMCI 
cibfecart  liiMf*  lor  weekend  viewing,  please  call  LnyWatch  ar  (4)5)  557-4293  on  r-iday  when  iht  cable  t.-w  nmc  h.vi  bcrn 
determined 

Jn  order  in  assist  the  City's  efforts  to  accommodate  persons  with  severe  ullciyiet,  environment*!  illne«»cv  multiple 
chemical  sensitivity  or  related  disutilities,  aitcndect,  at  all  public  meeting*  urc  reminded  that  other  attendee*  may  be 
sensitive  to  various  chemical  bated  product*.  Please  help  the  City  accommodate  thc»e  individual* 

To  ohtain  a  disability-related  modification  or  accommodution,  including  auxiliary  aids  nr  acfvioct,  10  participate  m 
the  meeting,  please  contact  Patricia  1  .»m  at  415.522.4800  HI  least  rwn  day*  before  the  meeting. 

1-ohhyinr  Reyibtrution  and  Reporting  Requirements:   Individual!:  and  erratic*  ili.u  influence  or  attempi  'o  ■■ 
legislative  or  adrnhwtrarm:  action  may  be  required  by  the  San  fntneieten  Lobbyist  Ordinance  |S1  (..unpjipi  Ot  Governmental 
Conduct  Code.  See  2.100]  to  renter  and  report  lobbui)L>  activity  Tor  mun  nifoirmrion  about  the  Lobbvi-r  Ordin..riCi.  ple.i«r 
contact  the  S.F.  Ethics  Commission  at  50  Van  Ne*!  Ave.  Suite  3900,  San  Francisco,  CA  94 1 02.  tcVphonc  (41 5}  5»1  230O.  o, 
website  www.sfgov  org/ethicj 
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AGENDA 
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SAN  FRANCISCO^COUNTY  TRANSPORTATION 
AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


1 1 :00  a.m.,  Tuesday,  September  30,  2003 
Legislative  Chambers,  Room  250,  City  Hall 


Commissioners: 


Daly  (Chair),  Maxwell  (Vice-Chair),  Ammiano,  Dufry,  Gon7aIe2,  Hall, 
Ma,  McGolclrick,  Newsom,  Pcskin  and  Sandoval 


CLERK:  Patricia  Tarn 


1.  Roll  Call 

2.  Approval  of  Minutes  for  the  Meeting  of  August  12,  2003  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Finance  Committee 

5.  Award  a  Twelve-Month  Contract  with  NuSrats,  Inc.  for  Survey  Data  Collection  and 
Analysis  for  the  Multimodal  Transportation  Survey,  »n  an  amount  not  to  exceed 
$300,000  -  ACTION* 

6.  Award  a  One- Year  Contract  to  Lehman  Brothers  and  a  One-Year  Contract  m  )¥ 
Morgan  for  Commercial  Paper  (CP)  Dealer  Services,  in  an  Amount  Not  to  Exceed 
535,745  Each  With  Three  One -Year  Options  -  ACTION* 

7.  Authorize  the  Executive  Director  to  Exercise  a  One-Year  Contract  Option  with  Capitol 
Representation  Group  for  Legislative  Analysis  and  Advocacy  Service";  to  August  31, 
2004,  in  an  Amount  Not  to  Exceed  $50,000 '-  ACTION* 

8.  Amend  Section  5  of  the  Administrative  Code  to  Establish  the  Third  Tuesday  of  the 
Month  at  10:00  a.m.  as  die  Regular  Meeting  Day  and  Time  or  the  Finance  Committee, 
Effecnve  October  1,  2003  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

9.  Appoint  One  Member  to  the  Citizens  Advisory  Commirtee  -  ACTION* 

10.  Approve  the  Allocation  of  $74,796,000  in  Prop  B  Funds  to  MUNI  for  die  Third  Street 
Light  Rail  Project  -  ACTION* 

U.  Approve  the  Allocation,  widi  Conditions,  of  $204,000  in  Prop  ti  Funds  to  the 
Department  of  Packing  and  Traffic  (DPT)  for  the  San  Francisco  Bicycle  Plan  Update  - 
ACTION* 
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12.  Approve  the  Allocation  of  S32,000  in  Prop  B  Funds  to  the  Department  of  Parking  and 
Traffic  to  Construct  a  Corner  Bulb  at  Irving  Street  and  Argucllo  Boulevard  - 
ACTION* 

13.  Approve  the  Proposed  Structure  and  Process  for  Appointment  of  a  Geary  Corndor 
Study  Citizens  Advisory  Committee  (GCAC)  -  ACTION* 

14.  Approve  the  Proposed  Scope  of  Work  for  a  Strategic  Analysis  Report  (SAR)  that  Will 
Examine  the  Implications  of  Relocaung  the  Currendy  Proposed  Central  Freeway 
Touchdown  Ramp  -  ACTION* 

Items  for  Direct  Board  Consideration 

15.  Statu*  Report  on  the  Third  Street  Light  Rail  Pro]ect  -  INFORMATION* 

This  is  a  status  report  for  the  Third  Street  Light  Rail  Proper  Consrrucnun  activJlfes  arc  currently  ongoing 
throughout  the  entire  corridor.  The  Metro  East  Facility  consttucuon  contract  RPQ  interviews  occurred 
on  September  5.  MUNI  submitted  a  proposed  revised  budget  for  the  proicct  showing  km  increases.  \Xe 
are  in  the  process  of  obtaining  necessary  details  for  a  full  review  Our  review  of  the  revised  budget  will  be 
presented  in  October/November.  We  continued  t<>  work  widi  MUNI  on  determining  cost  sharing  issues 
with  third  parties  (e  g.  PUC,  Carcllus)  and  on  the  review  of  contractor  claims.  The  Project  has  spent  a 
third  of  the  budgeted  funding  and  will  spend  an  average  of  $20M  each  month  through  June  20)4 
Compleuon  is  anticipated  for  the  end  of  2005  This  is  an  information  item. 

16.  Progress  Report  on  MUNI's  Procurement  of  Clean  Air  Vehicles  -  INFORMATION* 

On  November  25,  2002,  the  Authonry  Board  approved  Resolution  03-30  urging  MUNI  co  complete  the 
selection  of  an  alternative  fiicJ  technology  for  future  bus  replacements,  and  to  prompdy  initiate  rhe 
procurement  of  the  80  alternative  fueled  coaches  needed  to  complete  ihc  replacement  of  the  bus  fleet, 
and  establishing  as  policy  thar  the  Authority  will  not  fund  any  new  procurements  of  conventional  iLcscl 
buses.  Resolution  03-30  capped  a  process  that  started  in  March  2001 ,  when  the  Authority  Board  approved 
Resolution  01-08  allocating  $4.5  million  in  Prop  B  funds  to  MUNI  for  the  acquisition  ()f  95  Jicscl  buses 
The  Authority  also  concurrcudy  adopted  the  11-Poiiu  Agreement,  specifying  various  clean  fuel-related 
initiatives  that  MUNI  would  need  to  undertake  and  certain  conditions  that  must  be  met  prior  to 
purchasing  the  remaining  80  buses.  At  June  17,  2003  Authority  Board  meeting.  Chair  Daly  expressed 
concern  with  MUNI's  apparent  lack  of  progress  on  die  procurement  ot  clean  air  vehicles  and  requested 
that  the  Executive  Director  calendar  periodic  progress  reports  on  this  topic  This  is  the  first  status  iqpoci 
At  the  September  30  Board  meeung,  MUNI  will  provide  a  bncf  prcsentauon  on  this  topic  This  is  jn 
information  item. 

Other  Items 

17.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  membcts  may  make  comments  on  items  not  specifics  Llv  lunud 
above,  or  introduce  or  rcqtiest  items  for  future  considerauon. 

18.  Public  Comment 

19.  Adjournment 


Please  note  that  the  meeting  proceedings  c.iil  be  viewed  live  at  hup  //www  sfguv.org/egDv/ifgrv/  ut  thai  evening  at  6  00 
on  Cable  Channel  26  in  San  Frnjncsco.  with  a  repeat  oil  ihc  weekend  (either  Sa.urday  or  Sunday  evening).  To  kr*j~  |He  exset 
aiblecast  times  fnr  weekend  viewing,  please  call  ChyWatch  at  (415)  557-429  i  on  Fndny  when  the  cablecasi  nmct  have  been 
determined. 

In  order  to  assist  the  City's  efforts  (0  accommodate  persons  with  severe  allergic*,  ensironmcntaJ  dlnesies,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  axe  reminded  thai  other  .mendec*  m»y  be 
sensitive  to  various  chemical  based  ptoduc's.  Please  help  the  City  accommodaic  these  incbvidu.ds. 
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To  obtiiui  a  disability-related  modifknbon  or  accommodation,  including  auxiliary  aids  or  service*,  io  pjnicipiir  in 
the  meeting,  please  contact  Patricia  Tarn  at  415.522.4800  at  least  two  day*  before  the  meeting. 

Lobbyist  Registration  nnd  Reporting  Requirements:  Individual*  urkJ  cnooea  that  Wlluene  race  kxti 

legislative  or  idrrunistrjiuvc  notion  m;iy  be  required  by  ihc  San  Francisco  Lobbyist  Ordimnce  (SF  Campa.gn  &  <".r>vrmmrniaJ 
Conduct  Code,  Sec  2.1001  ro  reciter  and  report  lobbying  activity  ror  more  information  about  the  Lobbyii:  Ordinance,  pieaie 
contact  the  S.F  Ethics  Commission  or  30  Van  Ness  Ave ,  Suite  3vfK;,  Sin  Francjsco,  CA  94102,  telephone  (41 S)  S81  2K*),  o. 
website  uw. ifgotf.org/ethics. 
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^San  Francisco  County  Transportation  Authority 
-  Notice  of  Rescheduled  Meeting   

The  regularly  scheduled  San  Francisco  County  Transportation 
Authority  Board  Meeting  for  October  21,  2003  at  11:00  a.m.  has  been 
rescheduled.  The  rescheduled  meeting  will  be  held  on  Tuesday, 
October  28,  2003  at  11  a.m.,  Room  250,  City  Hall. 

DOCUMENTS  DEPT 
OCT  1  6  2003 

SAN  FRANCISCO 
PUBLIC  LIBRARY 

10-1 6-03 A08 :54  RCVD  ' 

Meeting  agendas  and  materials  are  available  on  the  Authority's  website  (www>fcta  org)  or  by  calling 
Patricia  Tam  at  415-522-4800. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Notice  of  Meeting  Cancellation 


The  San  Francisco  County  Transportation  Authority  Board  Meeting 
scheduled  for  Tuesday,  October  28,  2003  at  11:00  AM,  has  been 
cancelled. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY  i 
 Notice  of  Meeting  Cancellation  | 

The  Special  San  Francisco  County  Transportation 

Authority  Board  Meeting  ,  _ 

n  /  j  |  j  x*  DOCUMENTS  DEPT. 
Scheduled  for 

Tuesday,  March  2,  2004  at  1 1:00  AM  MAR  -  2  2004 

has  been  cancelled.  SAN  francisco 

PUBLIC  LIBRARY 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date:  1 1:00  a.m.,  Tuesday,  March  30,  2004 

Location:  Legislative  Chambers,  Room  250,  Gtv  Hall 

Commissioners:        McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Daiv, 
Dufty,  Gonzalez,  Hall,  Ma,  Maxwell,  Peskin  and  Sandoval 

CLERK:  Poojajfaunjhunwala 


,      Rouca.  DOCUMENTS  DEPT. 

2.  Approval  of  Minutes  for  february  24,  2004  meeting  -  ACTION*  ^  g 

3.  Chairs  Report  -  INFORMATION  SAN  FRANCISCO 

4.  Executive  Director's  Report  -  INFORMATION  UBLIC  LIBRARY 
Recommendations  from  the  Finance  Cornrnittee 

5.  Recommend  Approval  of  the  2004  Federal  Legislative  Program,  as  presented  - 
ACTION* 

6.  Approve  Amendment  of  die  Professional  Services  Contract  with  Parsons  Br:nckerhoff 
to  Accommodate  an  Increase  in  the  Scope  of  Work  and  Budget  on  the  Doyle  Drive 
Environmental  and  Design  Study  -  ACTION* 

7.  Accept  the  Audited  Financial  Statements  for  FY  2002/03  -  ACTION* 

8.  Adopt  An  Oppose  Position  on  AB2741  (Salinas),  AB2817  (Salinas)  and  AB2908 
(Wolk).-  ACTION* 

Items  for  Direct  Board  Consideration 

9.  Authorize  the  Issuance  and  Sale  of  the  Commercial  Paper  Notes  in  em  Aggregate 
Principal  Amount  Not  to  Exceed  $200,000,000  Outstanding  at  Any  One  Time; 
Authorize  the  Executive  Director  to  Execute  and  Deliver  an  Indenture,  an 
Issuing  and  Paying  Agent  Agreement,  a  Credit  Agreement,  Dealer  Agreements, 
an  Offering  Memorandum  and  an  Amended  and  Restated  Agreement  with  die 
State  Board  of  Equalization  for  State  Administration  of  Authority  Transactions 
and  Use  Taxes,  and  to  Take  All  Other  Actions  Necessary  in  Connection  with  the 
Issuance  of  Such  Notes.  -  ACTION* 

The  2003  Prop  D  Strategic  Plan  Update  calls  for  the  Authority  to  issue  debt  starting  in  the  current  fi  ca 
year,  2003/04-  The  debt  issuance  amount  necessary  to  meet  the  cash  flow  neec>  of  the  program  over  the 
next  two  years,  including  completion  of  the  3|W  Street  Light  Rail  Project,  is  5200  million  Vie  had  origmralv 
anticipated  needing  to  issue  debc  later  in  the  year,  but  the  worsening  crisis  at  the  state  level,  including  the 
postponement  of  allocations  from  the  State  Transportation  Improvement  Program,  ha\e  mace  x 
necessary  to  move  forward  on  ar.  expedited  timetable,  to  meet  Muni's  running  needs  by  late  March.  VCitH 
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the  assistance  of  <;ur  Co-Financial  Advisors,  Public  Financial  Management  and  Eagle  A?set  Management, 
since  April  2003,  wc  have  completed  a  number  of  milestones,  including  the  development  and  approval  o: 
the  timetable  for  debt  issuance,  the  selection  of  shurt  term  commetcial  piper  (CP)  *.<■  the  preferred  Jebl 
issuance  option,  and  the  procurement  of  Remarketing  Agents  for  the  CP  In  January  wc  obtained  a  raring 
of  AA-  or  Au3  from  the  three  main  rating  agencies  In  February  we  procured  a  line  of  credit  from  a  bank 
and  selected  a  trustee,  and  worked  with  Bond  Counsel  ro  finalize  legal  document*  required  in  order  to 
issue  the  CP.  Final  Drafts  of  these  documents  are  attached  We  have  also  updated  r  - 
document  and  contacted  the  rating  agencies  to  address  the  key  issues  raised  by  the  Controller's  audit  ?i 
the  Authority  and  to  detail  the  corrective  actions  being  taken.  According  to  the  schedule.  Board  approval 
of  the  bank  and  trustee  proaircments  and  of  the  legal  documents  will  happen  concuttendy  on  Much  )0 
Following  favorable  Board  acuon  on  March  30,  pricing  and  closing  of  the  CP  is  targeted  for  April  7.  Tin: 
target  dale  is  critical  to  enable  release  to  Muni  of  the  funds  needed  to  avoid  a  consrrucuon  stoppage  or. 
the  3rd  Street  Light  Rail  Project,  and  to  address  funding  needs  for  other  projects,  as  well  as  for  t.-.e 
Paratransit  program. 

10.  Adopt  the  2003  Annual  Report  -  ACTION  * 

The  Transportation  Authonty's  enabling  legislation  requires  the  preparation  and  adoption  of  an  tlUMial 
Report  by  January  of  each  year  "on  the  progress  to  achieve  the  objectives  of  complcpon  of  the  projects 
in  the  adopted  county  transportation  expenditure  plan"  (Sec.  131303  of  the  Public  Unlmes  Code  .  In 
addition,  Section  2  (d)  of  the  Authonty's  Administrative  Code  requires  the  Executive  Director  to  submit 
to  the  Authority  in  January  of  each  year,  a  complete  report  on  the  finances  and  administrative  activities  o: 
the  Authority  for  the  preceding  year.  As  in  the  past,  these  two  reports  have  been  combined  into  one. 
The  report  was  forwarded  to  the  Board  in  February  because  the  Board  did  not  hold  a  meeting  in  lanuan 
The  item  was  continued  at  the  February  24  meeting. 

Recommendations  from  the  Plans  and  Programs  Committee 

11.  Approve  the  Allocation  of  $4,835,000  in  Prop  D  Funds  :o  ML'Nl  to:  Paratrai 
Services  -  ACTION* 

12.  Approve  the  Allocation  of  SI, 230,000  in  Prop  B  Funds  to  MUNI  for  Detailed  Design 
of  die  1 401  Bryant  Facility  Rehabilitation  Project  -  ACTION* 

13.  Approve  the  Allocation  of  $105,000  in  Prop  B  Funds  to  MUNI  to  Design  Trans.: 
Preferential  Streets  fTPS)  Improvements  for  the  Geary/OTFarrel]  Downtown  Corridor 
-  ACTION  * 

14.  Approve  the  Allocation  of  5715,000  in  Prop  B  Funds  to  the  Department  of  Parking 
and  Traffic  (DVT)  to  Construct  New  Traffic  Signals  -  ACTION  * 

1 5.  Allocate  $25,796,000  in  Prop  B  Funds  to  MUNI  for  the  Construction  of  Segment  C,  E. 
F,  and  J,  for  the  Third  Street  light  Rail  Project  -  ACTION* 

16.  Appoint  four  members  to  the  Gearv  Corridor  Citizens  Advisory  Committee  - 
ACTION* 

17.  Allocate  $11,861,000  in  Proposition  K  Funds  to  MUNI  for  Conceptual  Engineering  of 
die  New  Central  Subway  -  ACTION* 

18.  Approve  an  AB3090  Strategy  for  Specific  San  Francisco  Projects  Programmed  in  the 
State  Transportation  Improvement  Program  ACTION* 

19.  Allocate  S2.6  million  in  Proposition  K  funds  to  Accommodate  an  Increase  in  the 
Professional  Services  Contract  with  Parsons  Bnnckcrhoff  for  ar.  Expanded  Scope  of 
Work  to  Continue  the  Environmental  and  Design  Srudv  for  the  South.  Access  :o  the 
Golden  Gate  Bridge  -  ACTION* 

Other  Items 

20.  Introduction  of  New  Items  -  INFORMATION 
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During  this  segment  of  die  meeting,  Board  members  may  make  comments  un  items  no:  specifically  lisirc 
above,  or  introduce  or  request  items  tor  future  consideration. 

21.  Public  Comment 

22.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrcp:/ / ^ . > i^jv.o:^  shriv  or  that 

Cable  Channel  20  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  rhe  cxacc 
cablccasc  times  Tor  weekend  viewing,  please  call  SFGT\'  at  (415)  537-4293  on  Friday  when  the  ci!-.lcca<t  bi»ci  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  With  severe  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  ac  all  public  meetings  are  reminded  thar  other  attendee*  max  be 
sensitive  to  vanous  chemical  based  products.  Picase  help  die  City  accommodate  tnesc  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  mooting,  please  contact  Pooja  JhunjhunwaJa  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  Of  attempt  CO  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  Jt 
Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  intormanon  about  the  Lobbyist 
Ordinance,  please  contact  the  SF.  Ethics  Commission  at  30  Van  Ness  Ave.  Suite  3900,  Sar.  Francisco,  CA  94102. 
telephone  (415)  581-2300,  or  website  www.sfgov.org/educs. 
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Sta  Frith t*  Ceunr, 


AGENDA 


SAN  FRANCISCO^OUNTY  TRANSPORTATION  Al  (THORITE 
Meeting  Notice 


Date: 
Location: 


Commissioner* 


1 !  :00  a.m.,  Tuesds 
Legislative  Chamb 


3U,  City  Hall 


McGoldrtck  (Chair),  Alioto-Pier  (Vice-Chair), 
Dufry,  Gonzalez,  Hall,  Ma,  Maxwell.  Pes kin  and 


Roll  Call 

Approval  of  Minutes  for  April  20,  2004  meeting  -  ACTION* 
Chair's  Report  -  INFORMATION 
Executive  Director's  Report  -  INFORMATION 
Ommcndations  from  the  Plans  and  Programs  Committee 


Ammiano.  Dalj 

CLERK:  Pooja  Jhunpnunvak 

DOCUMENTS  DEPT. 
MAY  1  4  2004 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Apf 
Apr 


Appiopr 
Amend  i 


the  Citizens  A 

dget  and  Funi 
►n  approving 
ACTION* 


ory  Committee  -  ACTION* 

Plan  for  the  Third  Street  Pipjcct.  subject  to 
Budget  and  Funding  Plan,  and  to  other 


•  he  Gearv  Corndo 
ACTION* 


S.         Adopt  San  I 
presented  -  A 

Recommendations  i 


i  the 


Pnonncs  for  the  2005 
inance  Committee 


Regional  TzaH5p< 


Increase  the  Contract  wit 
for  a  Total  Contract  Amo 
$30,000  to  the  Professions 


icy 


by  530,000,  for  Leg 
Amend  die  FY  200.: 


Bud* 


and 


V1CCS, 

I  Add 


ces  .;  ine  Item  -  ACTION* 
-ACTION* 


10.       Accept  the  Single  Amft  Report  for  FY  2001 
1 ! .       Adopt  the  Mid- Year  Budget  Revision  -  ACTION* 

12.  Adopt  a  Position  of  Support  for  AB2468  (Yee),  as  presented  -  ACTION* 
Item  for  Direct  Board  Consideration 

13.  Allocate  $12,000,000  in  Traffic  Congestion  Relief  Program  funds  to  MUNI  for 
die  Construction  Management  activities  on  the  Tliird  Street  Light  Rail  Project, 
contingent  upon  approval  of  the  project  budget  and  funding  plan,  and  associated 
conditions  -  ACTION* 


\t  the  September  2003  meeting,  die  Board  posiponed  an  i.lloennon  of  S3~,";96,000  to  the  Third  Street 
project.  At  die  November  24,  2003  Plans  and  Program  Committee  meeting,  die  comrmncc  recommended 
postponing  the  SI  2  million  allocation  tor  FY  2003/04  Construction  Management  until  a  re vised  projei 
budget  has  been  approved.  We  have  reached  an  agreement  on  the  pioiect  budget,  a:id  wiL  Lc  bringing  ii 
forward  25.  a  separate  iiem  ihis  month  Working  with  MUNI,  we  wer*  able  io  iJcmh  51.  mil  •  m  in 
Traliic  Congesnon  }vciici  program  (TCRP;  funds  dial  had  been  previously  allocated  bv  die  Boa:d  under 
Rcsnlunon  03  26  that  could  be  de-obligated.  We  are  lecorr.mcnding  that  die  original])  piopoied 
Proposition  B  Sales  Tax  allocation  of  Si  2  million  foi  KY  2003/04  constnicaon  management  acttvitiei  I  e 
funded  with  the  available  81  2  million  in  TCRP  funds.  We  are  seeking  to  allocate  S12,000,000  in  Traffic 
Congestion  Relief  Program  funds  to  MUNI  for  die  Construction  Management  activities  for  lb** 
Third  Street  Light  Rail  Projeci,  contingent  upon  approval  of  the  project  budget  and  funding 
plan,  arid  associated  conditions. 

Other  Items 

1 4.       Introduction  of  New  Items  -  INFORMATION 

During  diis  segment  of  die  meeting.  Board  members  may  make  comments  on  items  noi  specifically  listed 
above,  Or  introduce  or  reuuest  items  for  future  consideration. 

1  5        Pubiic  Comment 
16.  Adjournment 


fjTv  or  that  evening  at  6  00  pm  on 
llday  evening).  In  kn.-Mt  the  exact 
/hen  the  cablccan  limes  have  been 


environmental  s!lnc*<cs,  multiple 
k-'.l  th.it  other  .itterdeef  may  be 

dividual?. 

y  aids  or  services  to  participate 
BineSC  day*  bcfoie  the  mrcting. 

I  influence  or  attempt  to  influence 
«  isr  Ordinance  |SI~  Campaitm  Ac 
ore  inforrr.arwin  about  rhi.  latibbyKf 
3900.  Sau  bwiiuvcu.  C\  94102. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Notice  of  Rescheduled  Meeting 


The  Authority  Board  Meeting  originally  scheduled  for  Tuesday,  June  15,  2004  ar  1  1 :00 
AM  has  been  moved  to  Friday,  June  18,  2004  at  10:00  AM.  The  location  is  still  Cit)  H 
Room  250. 

DOCUMENTS  DEPT. 
JUN  1  1  2004 
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PUBLIC  LIBRARY 
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PUBLIC  NOTICE 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
 Notice  OCUMENTS  DEE*T. 


Date: 
Location: 


Commissioners: 


10:00  a.m.,  Friday,  June  18,  2004 
Legislative  Chambers,  Room  250,  Citv  Hall 

SAN  FRANCISCO 
PUBLIC  LIBRARY 
Daly   (Chair),   Maxwell    (Vice-Chair),   Alioto-Pier,  Ammiano, 

Duffy,  Gonzalez,  Hall,  Ma,  McGoldnck,  Peskin  and  Sandoval 


CLERK-  Pbojajhunjhi  i  «  ■ 


«  PUBLIC  HEARING:  FY  2004/05  ANNUAL  BUDGET 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

FRIDAY,  June  18,  2004  10:00  A.M. 

Pursuant  to  California  Public  Utilities  Code  Section  13 1266,  the  following  notice  is  hcr^  b 

The  San  Francisco  County  Transportation  Authority,  at  its  rescheduled  meeting  of  Friday; 

2004,  at  10:00  am  in  the  Legislative  Chamber,  City  Hall  Room  250,  at  1  Dr.  Carlton  B.  Goodlctt  Place. 

San  Francisco,  will  hold  a  hearing  to  consider  the  adoption  of  its  FY  2004/05  Budger 

Poor  to  adoption  of  the  FY2004/2005  budget  by  the  Authority,  the  Finance  Committee  of  the 
Authority  will  consider  the  Annual  Budget  in  the  amount  of  approximately  S211  million  nt  its  regular 
meeting  of  June  15,  2004  10:00  a.m.  at  City  Hall  Room  263.  The  proposed  budget  -a/ill  be  w.uUMe  for 
public  review  beginning  June  4,  2004  at  the  Board  of  Supervisors  Clerk's  Office  at  Otv  Hail,  at  the  Sar. 
Francisco  Public  Library  (Main  Branch),  at  die  offices  of  various  Chambers  of  Commerce,  And  at  the 
San  Francisco  County  Transportation  Authority  office  at  100  Van  Ness,  25th  Floor,  as  well  as  through 
the  Authority's  website  at  www.sfcta.org. 


please  note  that  the  meeting  proceedings  cm  be  viewed  live  at  http: 
on  Cable  Channel  26  m  Sfui  Francisco,  with  a  repeat  on  the  weekcr. 
cablecast  times  for  weekend  viewing,  please  call  CityWatcb  at  (415; 
octcrmincd. 


fgtv/  or  that  ewentag  at  6:00  pm 
Jay  evening).  To  know  the  exact 
•ji  the  I  ■! ill  r>lt  ur.ies  have  hcen 


In  order  to  assist  the  City's  eUorts  to  accommodate  persons  will]  severe  allergies,  environment.*!  lUi'c^cs.  mulnplc 
chemical  sensitivity  or  related  disabilities,  attendees  at  ail  public  meetings  are  reminded  th.it  other  attrndrr.  ma)  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  dicsc  individuals. 

Lobbyist  Registration  and  Reporting  Requirements:    Individuals  and  entities  thar  influence  or  attempt  : in£ 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  A:  Govcrnmer.tal 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Or<iiiance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness,  Ave..  Soke  3000.  San  Francisco,  CA  94102.  tckpnonc  (415)  581-2300.  or 
website  www.sfgov.org/cthics. 
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Congestion  Management  Agency  net  revenues  increased  as  a  result  of  increased  Octavia  Boulevard  construction 
and  land  parcel  sales,  which  is  forecast  for  completion  in  2005. 

Ihe  Third  Street  Eight  Rail  Project  continues  through  chc  construction  phase  in  FY2004/2003,  with  many  of  :hc 
surface  rail  segments  n earing  completion  and  Muni  Metro  East  Facility  construction  resuming  in  nud-2004.  We 
are  estimating  Prop  K  capital  expenditures  of  $117  million  for  Third  Street,  with  another  $35  milbon  for  anncA- 
programs  and  $30  million  forecast  for  other  individual  projects.  Dcht  issuance  and  debt  service  costs  are 
estimated  at  53.1  million,  while  Authority  prc-construction  support  acriviues  arc  forecast  at  $5.4  million,  in 
support  of  Authority  initiatives  such  as  the  Van  Ness  and  Geary  BRTs,  Doyle  Drrve  and  ongoing  Centra! 
Freeway  community  outreach.  CMA  capital  expenditures,  primarily  for  Octavia  Boulevard,  arc  estimated  zt 
$12.5  million,  and  5820K  expense  is  estimated  this  year  for  TFCA  pro|ects. 

The  budget  is  proposing  incremental  staff  costs  of  $599. 8K  to  respond  to  the  additional  respoi 
by  the  passage  of  Prop  K,  and  non-personnel  expenses  have  decreased  by  2  2  million. 

A  complete  discussion  of  budget  assumptions  is  included  as  Attachment  R.    The  And  I  at]      X  rk 
included  as  Attachment  C,  provides  further  detail  on  the  specific  activities  identified  in  rhc  final 
detailed  budget  spreadsheet  is  included  as  Attachment  D.  In  addition,  Attachment  F.  contains  a  cha-t  and  graphic 
demonstrating  the  proposed  personnel  expenses  by  function. 

We  are  seeking  a  recommendation  to  adopt  the  FY  2004/2005  Budget  and  Annual  Work  Program. 
ALTERNATIVES 

1.  Recommend  die  Adoption  of  the  FY  2004/2005  budget  and  annual  work  program.  as  pre 

2.  Recommend  the  Adoption  of  the  FY'  2004/2005  budget  and  annual  work  program.  \v>rr.  r.i 

CAC  POSITION 

The  CAC  was  briefed  on  this  item  at  irs  meeting  on  May  26,  and  unanimously  adopted  a  motion  of  support  I  i 
the  staff  recommendation. 

FINANCIAL  IMPACTS 

The  FY  2004/2005  budget  commits  $88.1  million  in  Prop  K  funds  ro  defray  capital  and 

contemplated  in  the  transportation  program  Outlined  in  rhe  Prop  1<  Expenditure  Piir.  The  budget  estimates  that 
$106.4  million  in  debt  will  be  issued  against  future  Prop  K  sales  tax  collections  to  meet  the  Dt  (gran 
demands.  An  additional  $16.7  million  in  non-Prop  K  revenues  offscrs  overall  expenses  of  $209  1  milbon. 

RECOMMENDATION 

Recommend  Adoption  of  the  FY  2004/2005  Annual  Budget  and  Work  Program. 

ATTACHMENTS 

1.  Attachment  A,  Proposed  FY2004/2005  Budget 

2.  Attachment  B,  Budget  Assumptions 

3.  Attachment  C,  Agency  Work  Program 

4.  Attachment  D,  Proposed  FY2004/2005  Budget :  Detail 

5.  Attachment  K.  Personnel  Expenses  by  Function  (Chart  &  Graphic) 
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San  Francisco  County  Transportation  Auihonr^ 
Proposed  FY  2004/05  Budget 
Attachment  A 


REVENUES: 

Adopted 
Bodgei 

FY03/O4 

Deocaw 

budget 

PROPOSITION  B 

Carryover  Balance  PY  02/03 
Sales  Tax  Revenues 

Dcobligations 

Deb:  Issuance  Proceeds 

S24.484.381 
562,474,647 
S2.173.16- 
$4.086.1 92 
S50.000.000 

$649353 

(51,163.16^ 
($2.r..s.'..iv_1 

BS     13  23 
S63. 124.000 
SI  .010.0(10 
S2.000.000 
Sl06.39l.A65 

S143.818.387 

<:    .'  :'V  1 

$194,468,884 

TRANSPORTATION  FUNDS  FOR  CLEAN  AIR  (TPCA) 
Carryover  Balance  FY  02/03 

TPCA  Allocations 

$529,108 
SI  8,805 
$725,560 

($3-0.934; 
(328,636) 

•• 

i'.  2  271 
S69&924 

41,273.473 

19A06JB97) 

S867.3-6 

CONGESTION  MANAGEMENT  AGENCY  (CMA) 

STP  3%  (MTC  Planning  •  Fcdcr.il)  Catryovei 
STP  3%  (MTC  Planning  -  Federal)  Grant 
Prop  K  Match  for  STP  .3% 
STP-D  (Doyle  TOS; 

Travel  Demand  Model  Service  Bureau  (fees) 

DPW  Parking  Revenue  Carryover  (Counrywide  Plan) 

Sli  45  Planning/Monitoring  Funds  FY  02/(1.3 

SB  45  Plannmg/Moniroring  Carryover 

SB  45  Planning/ Monitoring  Funds  PY  03/04 

Prop  K  Doyle  Drive  EDS  Allocations 

Prop  K  Central  Freely  Carryover 

Octavia  Boulevard-  Parking  Revenue 

Octavia  Boulevard-Land  Sale  Proceeds 

Market  Street  Study  (BOS  funds) 

Market  Street  Study  TLC  Grant  Carryover 

Bicycle  Plan  Update  Community  Outreach  (SHA) 

fiayvicw-Oakdalc  CaJtrain  Station  Study  (SHA) 

Van  Ness  BRT/Tnmvnl  TI'S  (FT A '  funds) 

$524,406 
$370,000 
$115,880 
SI  2,091 

S75.IXMI 

S60.155 
S58.000 

so 

S  59,000 
$2,635,000 
526.15K 
S663.000 
SA.562,816 
$81,098 
S50.000 
$98,725 
S177.312 

$300.1X1(1 

SO 

(S!W,S21J 

£12.091} 
S25.000 
CS60.155) 
(S58.M»>; 
S87.000 
$59,000) 

(32,635.000; 
(526,158) 
$263.01111} 

$5,789,435 
($Slj093j 

J593.725] 
9*2*312 

S05.000 
5370,000 
$36  359 

! 

S100.W- 

1 
s 

SJ87J000 
5 
• 

s 

S400.000 

s  ■  «J  . 

:■ 

$5,006 
S6S.0OO 

SI  75400 

513  868,641 

SI  ,407,969 

TOTAL  AUTHORITY  REVENUES 

$158,960,501 

IS    IS "  '  ' 

S211  112,874 

EXPENSES: 

CAPITAL  EXPENSES 

Proposition  K  Program 
Transportsdon  Fund  for  Clean  Air 
Congestion  Management  Program 

S124,G3O,80l 

$118,943,317 
SI  202,000 

$4,485.4H4 

$78,935,575 

$7 1,292.339 

Sa.025236 

$203.56076 

5190235,656 

51 W  ■ 

OPERATING  EXPENSES 

Personnel  Expenses 
Non-Personnel  Expenses 

57,201,908 

$1.-83.081 
S5.418.82- 

($1,656,293, 

S599.811 

55,565,615 

NON-RECURRING  EXPENSES 

Reauthonzatjon  Expenses  -  Proposition  K. 

S451.174 

UNOBLIGATED  FUNDS 

S26,6~6,61S 

($24j695»735) 

Si.980,883 

TOTAL  AUTHORITY  EXPENSES  +  UNOBLIGATED 

S158.960.501 

552,152,573 

5211412^74 
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San  Francisco  County  Transportation  Authority 
Proposed  Fiscal  Year  2004/ 2005  Budget 

Attachment  B 

The  summary  of  budget  changes  from  Fiscal  Year  2003/2004  is  outlined  below.  The  change^  are  ba^cd  on 
forecasts  of  carryover  balances,  revenue  and  funding  forecasts,  along  with  program  assumptions  and  expense 
analysis. 

TOTAL  REVENUES  $  211,112,874  T       $  52,152,373 

The  FY2004/2005  budget  shows  a  net  increase  in  revenues,  with  Prop  K  acdviacs  contributing  $^1  7M  ra  the 
$52. 2M  increase,  mostly  due  to  debt  proceeds  issued  in  response  to  the  increasing  program  needs.  .  TCFA 
revenues  decreased  overall  by  $406.1  K,  while  CMA  revenues  increased  by  S1.9M,  as  OctftvM  E 
construction  ramps  up,  and  comes  to  completion  in  2005. 

Prop  K  $  194,468,888  |  S  50,650,501 

Carryover  Balance  $  21,943,023  J  ($  2,541,358) 

The  Carryover  balance  represents  unreserved  funds  available  for  future  allocations.  This  b;uancc  IS  e.\pected  10 
decrease,  as  the  Authority  continues  to  allocate  all  available  funds  for  eligible  programs  and  projects 

Sales  Tax  Revenues  S  63,124,000  T  $  649,  \S  J 

Sales  rax  revenue  forecasts  are  slightly  higher  than  FY2003/2004,  which  is  consistent  with  slate  and  reg:<-.nd 
while  being  slightly  more  conservative  than  the  City's  protections. 

Interest  Income  $  1,010,000  .  ($1,163,167) 

The  Audiority's  non-operating  cash  balances  arc  managed  by  the  City  Treasurer.  The  interest  earning*  are  forecast 
to  decline  53.5%  due  to  accelerated  reimbursements  to  grantees  for  completed  Prop  K  work,  which  in  '.*-:r 
decreases  rhe  average  daily  balance  of  the  Authority's  pooled  investment  accounts,  resulting  in  fewer  dollars 
available  to  earn  interest. 

Deobligations  S  2,000,000  I 

Staff  review  and  dcobligation  of  inactive  Prop.  I<  grants  is  performed  on  an  ongoing  basis,  in  concurrence  with 
our  grantee  partners.  The  Authority  estimates  S2.0M  will  be  dcohligatcd  this  year,  and  reprogrammcd  to  support 
other  Authority  initiatives 

Debt  Issuance  Proceeds  $  106,391,865  *  5  56,  M 

The  Authority  expects  to  issue  an  additional  S106.4M  of  commercial  paper  this  fiscal  year;  reflecting  the  romping 
up  of  Muni  Metro  East  Facility  construction,  and  the  concomirant  need  for  cash.  This  debt  issuance  will  bnn^ 
the  outstanding  commercial  paper  total  to  S156.4M,  an  amount  consistent  with  the  projecred  borrowing  need! 
established  at  the  beginning  of  the  debt  program. 

TFCA  s  867,376  ,  ($406,097) 

Carryover  Balance  S  158,174  .  3  >,93  1 1 

The  carry  over  balance  below  reflects  projects  being  completed  and  delivered,  with  the  respective  expenses  being 
charged  off  down  during  the  fiscal  year. 

Interest  Income  S  12,278  ,  ($6,527) 

Interest  income  for  TFCA  funds  is  now  projected  to  decline  by  S6,52"?,  reflecting  smaller  funds  balances  available 
to  earn  interest.  The  change  will  not  have  an  impact  on  total  available  funds  for  new  prog-ram mir.g  -0  dean  .or 
projects  and  activities,  since  as  available  funds  arc  based  on  acrual  earned  interest. 
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TFCA  Allocations  $696,924  ($28,636) 

There  is  a  minor  reduction  in  TFCA  allocations  tore-cast  Pot  thib  year. 

CMA  $  15,776,610  |  $  1,907 

The  increase  in  CMA  revenues  reflects  the  increased  Oaavia  Boulevard  construction  activity  and  land  parcel 
sales,  plus  reductions  jn  orhcr  grants  as  projects  are  completed  and  closed  out. 

TOTAL  EXPENSES  $  209,131,99r       $  76,848,108 

Total  Capital  Expenditures  S  203,566,376  *  $  78,935,575 

Overall,  capital  expenditures  are  forecast  to  increase  63.3%,  reflecting  the  increased  consrrucuon  activities  Foi 
both  Octavia  Boulevard  and  Muni  Metro  East  Facility,  and  additional  pre-consrrucuon  activities  for  Doyle  Dmc. 
Central  Freeway,  and  the  Van  Ness  and  Gear;  BRTs. 

Transportation  Expenditure  Plan  (Prop  K)  $  190,235,656  |  $71 ,292^39 

Prop  K  capital  expenditures  will  increase  59.9%  from  FY2003/2004,  as  the  Muni  Metro  East  Facility  moves 
completely  into  the  construction  phase.  Annual  programs  arc  pegged  ar  S35M  this  fiscal  year,  and  %20PM.  has 
been  allowed  for  individual  projects.  Debt  service  and  issuance  costs  for  the  year  arc  estjrr.uee;  _t  >  . 
Authority  prc-construcuon  acdvities  forecast  at  55-5M  (including  non-Prop  K  funds    representing  re 
forecast  to  be  allocated  to  advance  Authority  initiatives  such  as  the  Van  Ness  and  Geary  BRTs,  Dov!c  Drive  and 
ongoing  Central  Freeway  community  outreach 

TFCA  Capital  Expenditures  5  820,000  .  ($382, 

TFCA  capital  expenditures  decreased,  reflecting  the  reduction  of  grant  funds  available 

CMA  Capital  Expenditures  S  12,510,720  -  S  8,025,236 

CMA  capital  expenditures  are  forecast  to  increase  178.9%,  reflecting  the  progress  of  construction  on  Octavia 
Boulevard,  now  scheduled  for  completion  in  early  20U5. 

Total  Operating  Expenditures  $  5,565,615  J  (S  1,636,293) 

Operating  expenditures  consist  of  personnel  and  non-personnel  expenses  related  to  the  Authority's  pi  .  ) 
Overall  Operating  Expenses  decreased  22.7%.  This  is  attributed  to  the  following: 

Personnel  Expenses  $  2,382,892  *  S  599,8 1 1 

Personnel  Expenses  consist  of  salaries  and  fringe  benefits  for  Authority  staff,  with  fringe  benefits  pegged  it  36'  - 
of  gross  salaries.  The  increase  reflecrs  the  need  for  incremental  staff  to  respond  to  die  additional  responsibilities 
created  by  the  passage  of  Prop  K 

Non-Personnel  Expenses  S  5.5~5,451  ($1,626,457) 

The  Non-personnel  Expenses  consists  of  Professional  Technical  Services,  Professional  Administrative  Services 
Administrative  Overhead,  Furniture  and  Fixtures,  Training/Travel 'Conference,  and  C<)OUZUSSjoncr>ICelated 
Expenses,  as  follows: 

Professional  Technical  Services  S  1,392,000  .  ($  2.-UUr'  i  i 

The  change  in  this  line  item  reflects  the  move  of  professional  services  support  for  the  Van  Xes3  BRT 
Geary  BRT,  Doyle  Drive,  and  ongoing  Octavia  Boulevard  community  outreach  to  the  Prop  K  capital 
expenditure,  pre-construction  line  item,  which  better  categorizes  the  expense  and  the  funding  source. 


Professional  Administrative  Services  S  639,700  * 

This  line  item  includes  consultants  for  administrative  support  contracts,  whether  for  City-supplied 
services,  (Human  Rights  Commission,  City  Attorney)  or  for  Competitively  procured  scvicci  .tutiumg. 
equipment  maintenance,  legislative  and  outside  legal  counsel).  The  $58,686  increase  is  accounted  r'or  bn 
an  adjustment  to  the  legal  services  contracts,  reflecting  the  added  level  of  activity  due  to  potcr.o. 
litigation,  along  with  increased  expenses  for  auditing  activities 

Administrative  Overhead  S  529, £>M  *  -  19,124 

This  line  item  includes  the  office  expenses  required  to  support  Authority  activities,  such  :r:: 
telephone,  utilities,  postage,  LAN  and  website  maintenance,  reproduction  and  copier  service,  and 
GtyWatch  Telecast  services.  The  S49K  increase  rcflecrs  the  additional  services  to  support  incremental 
Slflff  and  additional  Prop  K  rcsponsibilitieS- 

Fumiture  &  Fixtures  >  430,000  |  S  13"\000 

This  line  item  includes  consultants  for  competitively  bid  procurement  contracts,  including  compute! 
hardware  and  software,  office  furniture  and  equipment,  and  tenant  improvements.  The  S^^K  increase 
reflects  the  forthcoming  workspace  expansion  to  support  the  Authority's  additional  acrivibes  and 
responsibilities  stemming  from  the  passage  of  Prop  K. 

Training/Travel /Conference  S  60,000  -  $10,000 

This  line  item  includes  navel  for  Authority  staff  and  Commissioners  to  various  conferences,  aci 

and  events  to  both  promote  Authority  initiatives  and  keep  Authority  staff  abreast  of  relevant  acvarcc*  in 

their  respective  fields  of  expertise.  The  increase  is  a  function  of  the  incremental  staff. 

Commissioner  Fees                                                          $  0  ->  !  52,800 

This  line  item  is  an  allowance  for  commissioner  meeting  fees,  and  remains  flat  year-io-ycar. 

Commissioner  Fees                                                                  S0»—  $  22,000 

This  line  item  is  an  allowance  for  commissioner  expenses,  and  remains  flat  ycar-to-vcar. 

Proposition  K  Local  Match  to  STP  3%                                   S  -6.359  .  521) 

Tins  line  item  is  the  required  Prop  K  match  to  SIT  3%  grants  funds,  and  is  a  function  of  STP  grant 
activities. 

NON  RECURRING  EXPENSES  $  0  i  ($451,174) 

This  reflects  the  incremental,  one-time  FY2003/2004  expense  associated  with  the  Pt op  K  ICS  itTi  Oi 
half  cent  sales  tax  measure  passed  in  November  2003,  an  expenditure  which  is  no  longer  needed  this  year. 

UNOBLIGATED  FUNDS  $  1,980,883  I     (S  24,695,735 ) 

The  remainder  of  project  revenues  less  projected  expenses  is  defined  as  unobligated   In  prioi 
presentations,  this  number  was  artificially  higher,  as  the  Prop  K  fund  reserve  ("below)  was  included  as  part  >:  this 
line  item.  As  the  Authority  continues  to  allocate  all  available  funds  for  eligible  programs  and  projects,  the 
unobligated  funds  balance  will  be  smaller. 

PROP  K.  FUND  RESERVE  $9,468,600  *  S  97,403 

This  line  item,  introduced  in  the  Board-adopted  FY  2003/2O04  mid-year  budget  revision 
Authority's  mandated  operating  reserve  as  part  of  the  annual  budget  presentation.  The  reserve  is  a  functior.  of  the 
sales  tax  revenue  for  any  given  fiscal  vcar  and  is  pegged  conservatively  at  15%  of  this  fiscal  year's  S63.1M 
expected  sales  tax  receipts. 
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Proposed  FY  2004/05  Annual  Budget 
Proposed  FY  2004/05  Annual  Work  Program 

The  Authority's  Annual  Work  Program  includes  activities  in  four  distinct  areas:  Fund  Programming  and 
Legislation,  Project  Delivery  Support  and  Oversight,  Planning  and  Administration  and  Finance.  These 
activities  address  the  Authority's  responsibilities  as  administrator  of  the  Prop  K  local  sale*;  tax  foi 
transportation,  as  Congestion  Management  Agency  for  San  Francisco,  and  as  local  program  manager  tor 
the  Transportation  Fund  for  Clean  Air  (TFCA).  The  proposed  Work  Program  does  awa)  with  th< 
distinction  between  staff  activities  funded  from  Prop  K  versus  other  (state  and  federal)  funds.  While  the 
distincuons  will  continue  to  be  tracked  for  grant  reimbursement  purposes,  the  new  Wotk  l';. '.  re- 
structure reflects  the  integrated  way  in  which  activities  are  managed  at  the  Authority,  by  functional  area 
and  project,  rather  rhan  by  funding  source.  This  approach  also  reflects  the  principle  that  ail  activities  at 
the  Authority  are  geared  and  contribute  to  expediting  the  efficient  delivery  of  transportanon  projects, 
and  the  vast  majority  is  funded  with  combinations  of  fund  sources.  Proposed  staff  structure  changes  arc 
discussed  in  the  context  of  each  Work  Program  section. 

FUND  PROGRAMMING  AND  LEGISLATION 

The  passage  of  Prop  K  in  November  2003,  introduced  major  changes  to  the  sates  tax  program.  The 
New  Expenditure  Plan  expanded  the  number  of  funding  categories  from  rhosc  under  Prop  B  ;thc 
previous  expenditure  plan),  incorporating  a  number  of  new  large  capital  projects,  made  several  regional 
transit  operators  eligible  recipients  for  Prop  K  funds,  changed  eligibility  rules  across  the  board,  and 
imposed  new  requirements  for  prioritized  5-year  plans  and  for  more  stringent  monitoring  of  the 
efficient  and  timely  use  of  sales  tax  funds.  The  2004/05  Work  Program  includes  a  number  of  key 
activities  intended  to  ensure  a  smooth  transition  into  Prop  K.  It  also  includes  intensified  activity  on  the 
Regional  Transportation  Plan  (T2030)  as  well  as  on  the  monitoring  of  timely  use  of  state  and  federal 
funds,  particularly  to  protect  existing  grants  at  a  time  of  budget  crisis  at  the  stare  level. 

Programming  is  traditionally  a  cyclical  set  of  activities,  but  the  multiplicity  of  programs  handled  by  the 
Authority  result  in  a  steady  year-round  workload,  exacerbated  during  particularly  acute  peaks,  jkc  ti.e 
end  of  the  fiscal  year,  when  annual  Prop  K  allocations  are  processed  for  the  following  year.  IF.;5  year 
will  see  SI 99  million  in  programming  to  capital  expenditures,  with  3 IS"  million  out  of  Prop  K  The 
following  are  the  key  activities  anticipated  for  the  Programming  division: 

•  Prop  K  Annual  Programming  Cycle 

•  Prop  K  Call  for  Projects 

•  Prop  K  Individual  Project  Allocations  (ongoing) 

•  Prop  K  Strategic  Plan  (biennial  -  this  will  be  a  major  revamping  to  incorporate  the 
changes  and  new  categories  in  the  Prop  K  Expenditure  Plan,  as  well  as  to  develop  .  ngei 
policy  on  debt  issuance,  leveraging  of  other  funds,  and  cash  flowing  of  the  progi  ifl 

•  Prop  K  Mandated  5-Year  Prioritization  Plans  (every  5  years 

•  TFCA  Annual  Local  Programming  Cycle  'determine  pnorir.es  a  no  :r.:.-.  :-c  pr   ::  •. 

•  TFCA  Annual  Regional  Programming  Cycle  (assist  sponsors  with  applicatic  r 

•  TLC/HIP  Local  Programming  Cycle  (manage  program) 

•  TLC/HIP  Regional  Programming  (assist  sponsors  with  applications 

•  Select  Committee  on  Paratransit  (staffing) 

•  Regional  Transportation  Plan  Coordination  and  Proiec:  Submittals 


•  State  Transportation  Improvement  Program  (STTP)  funding  amendments  and  AB  3090 
(repayment)  applications  to  the  California  Transportation  Commission 

•  Interregional  Transportation  Improvement  Program  (1T1P)  programming  (prioritization  of  SF 
projects  and  negotiation  with  other  Bay  Area  CMAs  and  the  state) 

•  Federal  Transportation  Improvement  Program  (TIP)  amendments  (coordination  and  processing 
with  MTC) 

•  Regional  Measure  2  programming  issues  (assist  project  sponsors  and  coordinate  with  MTC 

•  Congestion  Management  Program  CIP  Amendments 

•  Follow  up  project/development  and  programming  for  Market  Street  study  projects 

•  Programming  of  Federal  STP/GMAQ  funds  (including  prioritization  and  support  to  project 
sponsors  with  applications  and  timdv  obligation  of  grant  hinds  and  compliance  with  project 
delivery  requirements) 

•  Advocacy  for  regional,  state  and  federal  funds  (including  MTC/Partnership  and  CMA 
Association  committee  work  and  ongoing  coordination  with  and  appearances  before  :hc  MTC 
the  California  Transportation  Commission  and  federal  agencies) 

•  State  and  Federal  Legislation  (tracking  and  development) 

The  Programming  section  will  gain  a  position  of  Transportation  Planner  -  Grants  as  a  result  of  the 
proposed  staff  reorganization.  The  new  planner  position  is  indispensable  to  keep  pate  with  the 
additional  programming  efforts  required  under  Prop  K,  in  particular  the  development  and  evaluation  of 
the  new  5-Year  prioritization  plans  and  the  application  of  new  Prop  K  criteria,  but  also  to  handle  the 
increasingly  complex  set  of  fund  programming  issues  created  at  the  state  and  regional  level  by  the  state 
budget  crisis. 

PROJECT  DELIVERY  SUPPORT  AND  OVERSIGHT 

The  Authority's  responsibilities  in  this  regard  stem  from  its  three  statutory  roles:  Prop  K  Adm;ni>rrator, 
Congestion  Management  Agency  and  TFCA  Local  Program  Manager.  The  Capital  Projects  division 
assists  with  the  evaluation  of  funding  applications  and  participates  actively  in  the  development  of 
Authority's  large  capital  projects,  it  tracks  the  delivery  of  projects  receiving  Prop  K,  TFCA  and 
federal  grants  programmed  by  the  Authority.  Tracking  of  progress  on  state  and  federal 
important  to  ensure  the  timely  use  of  funds,  since  such  grants  are  subject  to  forfeiture  of  unspent  funds 
after  a  certain  period  has  elapsed  since  allocation. 

The  Capital  Projects  division  is  being  reorganized  to  add  a  new  Director  of  Capita  Projects,  with 

consultants  providing  liaison  to  key  projects.  The  Manager  of  Capital  Projects  will  become  Manager  of 

Project  Controls  and  report  to  this  position  as  well.  An  additional  two  engineering  p>  s.\ 

engineer  and  an  assistant  project  engineer)  are  required  for  the  start  of  detailed  enginecr.r.c  design  or 

Doyle  Drive,  which  is  expected  to  take  place  this  year  as  well.  These  will  be  cnureh  gram  funded 

positions. 

Here  are  the  key  activities  foreseen  for  FY  2004/05  in  project  delivery  support  and  oversight: 

•  Third  Street  Tjght  Rail  Line  and  Metro  East  Maintenance  Facility  (oversight  and  technical 
support) 

•  Central  Subway  (modeling  support,  technical  studies,  project  management  oversight 

•  Doyle  Drive  Replacement  Project  (Wd  agency  for  completion  of  environmental  I 
EIR/E1S  and  lead  agency  for  detailed  engineering  cesigr., 

•  Octavia  Blvd. /Central  Freeway  (administer  public  info  program,  staff  CAC,  act  as  fiscal  agent. 
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develop  and  prioritize  ancillary  projects) 

•  Transbay  Terminal  (technical  and  funding  assessments,  project  management  oversight 

•  Transit  Facilities  Rehabilitation  (Muni  facilities  programs  plus  now  also  BART  and  Caltrain, 

•  I9cl1  Avenue  improvements  (technical  and  programming  support; 

•  State  and  Federal  Authority-programmed  Grants  (monitoring  for  timely  use  of  funds,  technic  a! 
assistance) 

•  CityBuild  Pilot  Program  (design,  coordination,  launching  and  initial  administration  stages  of  a 
pilot  program  to  provide  citywide  coordinated  training  for  construction  jobs) 

•  Prop  K  reimbursements  to  project  sponsors  (ongoing  management  of  the  drawdown  process, 
including  analysis  of  reimbursement  requests  for  scope  and  amounts  and  coordination  with 
finance  section) 

•  Restructuring  of  the  Project  Information  Management  System  (PIMS)  database  for  cracking  of 
project  allocations  and  expenditures  and  connection  to  the  accounting  database  (in  coordination 
with  the  finance  section) 

•  Annual  Prop  K  Programs  (technical  support  and  oversight) 

o  Signals 

o    Street  resurfacing 
o  Trees 

O    Pedestrian  and  bike  rehabilitation  and  new  projects 
O    Traffic  calming  projects 
o    Curb  ramps 

In  addition,  the  capital  projects  section  is  expected  to  cover  meetings  with  project  sponsors,  Caltrans 
and  community  organizations  as  necessary  to  ensure  the  completion  of  kev  deliverables  for  the  section. 

PLANNING 

The  Authority  has  an  increasingly  complex  set  of  responsibilities  for  planning  activities  leading  to  the 
implementation  of  Prop  K  funded  and  other  transportation  projects.  Those  responsibilities  stem  from 
statutory  mandates  as  well  as  from  Prop  K.  Under  state  law,  the  Authority  is  responsible  for 
development  of  the  counrywide  long  range  transportanon  plan  for  San  francisco.  It  is  also  responsible 
for  the  periodic  update  of  the  Congestion  Management  Program.  During  2004/05,  the  Authority  will  be 
producing  the  2005  Congestion  Management  Program  Report,  including  the  results  of  monitoring  of 
level  of  service  on  streets  that  are  part  of  the  CMP  network  in  San  Francisco. 

In  addition,  the  Authority  will  be  engaged  in  a  number  of  study  efforts  on  specific  corridors.  A  good 
part  of  these  activities  will  take  place  under  special  state,  regional  and  federal  grants  obtained  by  the 
Authority".   The  planning  section  will  be  incorporating  a  senior  transportation  planner  as  part  of  the 
reorganization,  and  die  Manager  will  be  reclassified  to  Director  of  Planning  (with  the  same  saJai 
Here  are  the  main  areas  of  activity"  anticipated  for  the  planning  section  during  FY  2004/05: 

•  Countywide  Transportation  Plan  (adoption  and  follow  ups) 

•  Travel  Demand  Model  Service  Bureau  (maintenance  and  improvement  of  the  model  ar.d 
services  to  several  city  departments  and  key  Prop  K  projects) 

•  Strategic  Analysis  Reports  (completion  of  16th  Street  and  Folsom  Blvd  SARs,  and  2  nc  • 

•  Geary  Corridor  Transit  Study  (coordination  of  the  study  and  management  o:  cor^u.tar.: 
contracts) 

•  Outer  Mission   Transportation  Study   (coordination  of   the  study  and   management  of 
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consultants) 

•  Oakdale  Caltrain  Station  Relocation  Study  (completion  of  the  study  currently  uno,  i 

•  Bicycle  Plan  Update  (completion  of  outreach,  technical  assistance  on  environmental  clearance 

•  Van  Ness  BRT/Taraval  TPS  Study  (lead  and  coordinating  agency,  and  management  of 
consultant  contracts) 

•  Balboa  Park  Station  Saidy  (coordination  of  development  of  further  conceptual  engineering  tor 
feasibility  and  funding  plan,  with  BART  and  City  departments,  as  a  complement  co  future 
program  ETR) 

•  Level  of  Service  Monitoring  (mandated  by  CMP  lav/,  and  determination  of  deficiencies) 

•  Alternative  Level  of  Service  SAR  Study  (development  of  new  methodologies  and  staffing  of 
working  group) 

•  Multi-Modal  Origin/Destinanon  Survey  (completion  of  survey,  development  - 
follow  up  studies) 

•  Bi  County  Study  (coordinauon  with  City  departments  and  San  Mateo  jurisdictions", 

•  Transportation /Land  Use  Coordination  activities  (as  required  of  all  CMAs  bj  M  I  <  . 
further  work  with  the  Planning  department  on  the  land  use  allocation  model,  integration  of 
parking  and  pricing  initiatives  and  other  special  initiatives,  and  integration  of  land  use 
considerations  into  corridor  saidies) 

•  Regional  Transportation  Plan  (T2030)  (project  prioritization  input  and  participation  in  regional 
policy  discussions) 

In  addition,  the  planning  section  is  expected  to  attend  coordination  meetings  with  other  ar.  agencies 
and  community  organizations  as  necessary  to  deliver  the  main  products  in  the  work  program,  and  cover 
meetings  of  the  Bay  Area  Partnetship's  Planning/ Programming  Technical  Advisory  Comi 

ADMINISTRATION  AND  FINANCE 

The  Authority  will  be  completing  its  transition  plan  into  the  new  Prop  K  Expenditure  Plan  during  FY 
2004/05.  The  administrative  functions  have  already  been  reorganized,  with  the  incorporation  of  the  new- 
Director  of  Administration  and  Finance,  and  the  new  Senior  Accountant  position,  which  replaces  the 
Manager  of  Accounting.  This  section  will  gain  an  administrative  assistant  position  as  a  result  of  the 
reorganization.  Counting  the  Clerk  of  the  Board,  there  are  only  two  administrative  support  positions  in 
the  entire  organization,  and  that  number  has  not  changed  in  the  past  decade,  despite  the  larger  stafi 
and  increased  workload.  The  new  position  will  provide  indispensable  support  to  ensure  'jme.v 
production  of  agendas  and  deliverables  for  the  many  committees  now  staffed  bv  the  Authontv  '"Board. 
Finance,  Plans  and  Programs  and  Personnel  Committees,  Select  Committee  on  Paratransit,  Technical 
Working  Group,  EPAC,  CAC,  Central  Freeway  CAC  CityBuild  Steering  and  Pilot  Subcommittees,  I  OS 
SAR  working  group,  technical  advisories  on  various  studies,  etc.)  It  will  also  free  up  the  Clerk  of  the 
Board  (currently  reporting  to  the  Deputy  Director  for  Programming)  to  report  direcrlv  to  the  Exccutr.c 
Director  and  concentrate  exclusively  on  providing  executive  assistance  to  the  Executive  Director  and  the 
Board. 

The  main  activity  areas  in  this  section  are  as  follows: 

•  Procurement  of  new  administrative  services  contracts 

•  Procurement  of  new  auditors 

•  Fiscal  and  single  audits 

•  Internal  controls  improvement  project 
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•  Integration  of  accounting  and  grant  tracking  databases 

•  I. case/ office  space  improvement  negotiation  and  management 

•  Commercial  paper  program  management 

•  Management  of  debt  issuance 

•  DBH  policy  update,  annual  submittals  (stare/federal),  and  tracking  (Prop  K,  stare,  fed) 

•  Handling  of  DBH  certifications 

•  Personnel  and  benefits  administration 

•  Development  of  a  new  fully  accessible  website 

•  Personnel  recruitment  support 

•  Administrative  support 

•  Board  support 

•  Procurement  of  goods  and  services 

In  addition,  the  administration  and  finance  section  will  be  handling  routine  legal  is  >uc  [aim 
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San  Francisco  County  Transportation  Authority 
Proposed  FY2004/05  BUDGET 
Attachment  D 


REVENUES: 

Adopted 

PropoMd 

Budget 

Increase  / 

Budget 

FY03/04 

 J  !E  2  . 

Proposition  K 

Carryover  Balance  FY03/04 

524,484,381 

($2,541,358) 

S2J  .943.021 

Sales  Tax  Revenues 

S02.474.647 

$649,353 

$63,124,000 

lnrcrcsr  Tncomc 

52,173,107 

(51,163,167) 

$1,010,000 

Deoblij^ations 

54,686,192 

($2,686,192; 

52.0O0.OOO 

$50,000,000 

S56.391  865 

$106  391  865 

$143,818,387 

550,650,501 

$194,468,888 

Transportation  Funds  for  Clean  Ajr 

Carryover  Balance  f  ¥03/04 

5529,108 

(5370,934) 

Interest 

S  18,805 

(S6.527) 

$12^78 

TFCA  Revenues 

5^25.5.60 

(S28.636) 

$1,273,473 

(S406.097) 

$867,376 

Congestion  Management  Agency 

STP  3%  (MTC  Planning  -  Federal)  Cam-over 

S524.406 

(S459.406) 

$65  000 

STP  3%  (MTC  Planning  -  Federal)  Grant. 

S370,000 

so 

Prop  1*C  Match  for  STP  3% 

5113.880 

($59  52U 

S:6  }59 

o  1  I  -U  [L><>yie  1U5) 

(512,091) 

Travel  Demand  Model  Service  Bureau  (tees) 

S7MI00 

S25  1  1 " 1 

siooooo 

DPW  Parking  Revenue  Carryover  (Counrywide  Plan) 

S60.155 

(560.155,i 

- 

SB  45  Pknmng/Monjtonng  Funds  FY  02/03 

558,000 

(S58.00O) 

1 

SB  45  Planning/Monitoring  Carryover 

SO 

$87,000 

$87,000 

SB  45  Planning/ Monitoring  Funds  FY  03/04 

$59  000 

(S59,00O) 

Prop  K  Doyle  Dnve  FDS  AUocanons 

52,635,000 

(S2.63  5,000) 

1 

Prop  K  Central  Freeway  Carryover 

526.158 

(526.158) 

1 

Octavia  Boulevard-  Parking  Revenue 

5663,000 

($263,000) 

$400,000 

Octavia  Boulevard-Land  Sale  Proceeds 

S8.562.816 

55,789.435 

114,352251 

Marker  Street  Study  (BOS  fund;*) 

S8 1.098 

($81,098) 

! 

Marker  Street  Study  TLC  Grant  Carryover 

S50,000 

(S50.000) 

1 

Bicycle  Plan  Update  Community  Outreach  (SHA) 

598,725 

(593,725) 

1 

Bayvicw-Oakdalc  O-krain  Starion  Saidy  (SHA) 

$177312 

($92,312) 

Outer  Mission  Planning  Grant  (SHA) 

SO 

S81.000 

$81400 

Van  Ness  BRT/Tarava'l  TPS  (FT  A  funds) 

5300,000 

$13,568,641 

S15.~~6.610 

TOTAL  AUTHORITY  REVENUES 

$158,960,501 

San  Francisco  County  Transportation  Authority 
Proposed  FY2004/05  BUDGET 
Attachment  D 


EXPENSES 

CAPITAL  EXPENSES 

Adopted 
Budget 
FY03/04 

Increase  / 
(Decrease) 

Proposed 

Budge. 
FV04/U5 

Transportation  Expenditure  Plan  (Prop.  K) 

Individual  Project  Grants 
Program  Grants 
Debt  Issuance  cobts 
Debt  Service 

Authority  PrC'Construction  Support  Activities 

S118,943,3n 

581,461,000 
533,324,000 
$799,240 
$109,077 
$ 1 ,230,000 

$71,292,339 

$65,239,000 
($324,000) 
$5,166 

$4,188,699 

5190,235,656 

SI 46  700,000 
$35,000,000 

j...  --. 

S5.43B.G99 

TFCA  Capital  Expenditures 

Individual  Project  Grants/Contingency 
Program  Grants 

Authority  Pre-Cons miction  Support  Acuviucs 

$1,202,000 

51,063,000 
$139,000 
SO 

($382,000) 

$389,000] 
S~,000 

$0 

S820.000 

S6~4.000 
SI  46,000 
.  IPJ 

CMA  Capital  Expenditures 

Individual  Project  Grants 
Program  Grants 

CMA  Pre-Cons truction  Support  Activities 

$4,485,484 

54,085,484 
SO 

$400,000 

$8,025,236 
50 

512,510,720 

$12,110,720 

TOTAL  CAPITAL  EXPENSES 

$124,630,801 

$78,935,5-5 

OPERATING  EXPENSES 

Adopted 
Budget 
FY03/04 

Increase  / 
(Decrease) 

Prop 
Budget 
FV04/03 

PERSONNEL 

Proposition  K 

Staff  Salaries 

Fringe  Benefits 

Pay  for  Performance 

$916,620 

$656,975 
$236,513 

$796,775 

$5~9,083 
S208.468 
$9.22.1 

$1,713,395 

Transportation  Funds  for  Clean  Air 

Staff  Salaries 

Fringe  Benefits 

Pay  for  Performance 

$20,969 

$15,030 
S5,410 

$878 

$^30 
S264 

{$116;, 

$21,847 

$1  . 
• 

Congestion  Management  Agency- 
Staff  Salaries 
Fringe  Benefits 
Pay  for  Performance 

$845,492 

$606,000 
$218,155 
521337 

($197,842) 
C$l38»778) 
©49,957) 

$647,650 

$467,222 
SI  68,1 98 
J 1 2,23 

Total  Personnel  Costs  -  All  Functions  Combined 

Staff  Salaries 

Fringe  Benefits 

Total  Pay  for  Performance 

$1,783,081 

$599,811 

S: 

52>.\>92 

TOTAL  PERSONNEL  EXPENSES 

51,783,081 

5599,811 

$2^82,892 

San  Francisco  Counry  Transportation  Authority 
Proposed  FY2004/0S  BUDGET 
Attachment  D 


NON-PERSONNEL 

Proposition  K 

S331,67l 

Professional  Services  (Admin.) 

5453,202 

5139,337 

Administrative  Overhead 

$409,099 

S86.799 

Furniture  &  Fixtures 

S144.41R 

$157,569 

$301*987 

Traini  n  g/Tr  a  vcl  /  Co  n  f ere  n  c  e 

$35,183 

$23,071 

|  -  :  | 

Commissioner  Fees 

552,800 

so 

Commissioner-Related  Expenses 

$22,000 

5" 

122,000 

$1,448,373 

$1,015,105 

Transportation  Funds  for  Clean  Air 

Professional  Services  (Technical) 

SO 

SO 

Professional  Services  (Admin.) 

511,500 

($1,367) 

1 1 0,1 33 

Administrative  Overhead 

$3,172 

:S522.. 

S2.65C 

Furniture  &  fixtures 

S594 

$31 

562: 

Training/Travcl/Confercncc 

50 

515,266 

($1,858) 

>!  •..  :••» 

Congestion  Management  Program 

Professional  Services  (Technical) 

$3,491,722 

($3,039,722) 

Professional  Services  (Admin.) 

9116,312 

(S79.284) 

137,028 

Administrative  Overhead 

$68,469 

(137,153) 

$31,316 

Furniture  &  Fixtures 

$147  988 

($20,600) 

$127388 

Training/Travel/Confcrcnce 

114817 

3 : 3,07 1 

$1,74 

S3, 839,308 

($3,189)8  >0 1 

$649  4'8 

Total  Non-Personnel  Expenses  (All  programs) 

Total  Professional  Services  (Technical) 

$3,823,393 

'52,431.393) 

:\5"2.  I  • 

Total  Professional  Services  (Admin.) 

$581,014 

S58.686 

S639"00 

Total  Administrative  Overhead 

S49.1 24 

$529,864 

Total  Furniture  &  Fixtures 

s^ooo 

SI  37,000 

Total  '1  'raining/Travel/ Con ferencc 

$10,000 

Total  Commissioner  Fees 

SO 

Total  Commissioner-Related  Expenses 

S22.000 

50 

522,000 

Proposition  K  Local  Mitch  to  STP  3% 

J1 15,880 

TOTAL  NON-PERSONNEL  EXPENSES 

55,418,827 
 _ — :  

($2,  - 

•   IK  -  " 

TOTAL  OPERATING  EXPENSES 

S7.20L903 

($1,636,293) 

NON-RECURRING  EXPENSES 

Reauthorization  Expenses  -  Proposition  K. 

5451,174 

iS:.M.l  • 

TOTAL  EXPENSES  PLUS  NON-RECURRING 

$132,283,883 

S209, 131,991 

San  Francisco  County  Transportation  Authority 
Proposed  FY 2004/05  BUDGET 
Attachment  D 


UNOBLIGATED  FUNDS 

Unobligated  Prop.  K  Funds 
Unobligated  Tf CA  funds 
Unobligated  CMA  Funds 

Aduptcd 
Budget 
FY03/04 

Increase  / 
(Decrease) 

Pn  |  «cd 
Budget 
FY'04/05 

521,943,023 
S35.2S8 
S4.698.35' 

(521. 943.025, 
(523,117) 
($2,729,395; 

112,121 

5] 

TOTAL  UNOBLIGATED  FUNDS 

$26,676,616 

($24,695,735) 

  !!  !  £L 

Total  Prop.  K  Expenses  +  Unobligated 
Total  CMA  Expenses  +  Unobligated 

$143,818,387 
SI  27^  473 
513,868,641 

550,650,501 
($406  097) 
$1,907,969 

$194,468,888 
ns6~ 

$15,  76  i 

TOTAL  EXPENSES  +  UNOBLIGATED 

5158,960,501 

$52,152^73 

P'np  K  Fund  Reserve 
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AGENDA 


^SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


10:00  a.m.,  Friday,  June  18,  2004 
Legislative  Chambers,  Room  250,  City  Hall 

McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Amrruano,  Daly, 
Dufty,  Gonzalez,  Hall,  Ma,  Maxwell,  Peskin  and  Sam 


CLERK:  Po  o  j  a  Jhunjbunwsds 


DOCUMENTS  DEPT. 
JUN  1  6  2004 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


1.  Roll  Call 

2.  Approval  of  Minutes  for  May  1 8,  2004  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Select  Committee  on  Paratransit 

5.  Approve  Scope  of  work  and  schedule  for  the  Paratransit  Working  Group  -  ACTION* 
Recommendations  from  the  Plans  and  Programs  Committee 

6.  Appoint  Carlos  M.  Bortomco  to  the  Cinzcns  Advisory  Committee  -  ACTION* 

7.  Approve  the  Methodology  for  Revising  the  Scope,  Schedule  and  Budget  for  Ten 
Previous  Prop  B  Allocations  for  Street  Resurfacing  to  the  Department  o:  P-ibiic  \X  -  . 
-  ACTION* 


Allocate  327,363,000  in  FY  2004/05  Prop  K  Fu 
in  Attachment  B  -  ACTION* 


ids  to  19  Annual  Programs  as  Shown 


9. 


Appropriate  $700,000  for  the  CityBuild  pilot  program,  to  coordinate  I 
construction  workers  for  city  infrastructure  projects  -  ACTION* 

Recommendations  from  the  Finance  Committee 

Support  SCA  20  (Torlakson)  -  ACTION* 

Authorize  the  Executive  Director  to  Execute  Various  Professional  Services  Contracts 
for  an  Amount  not  to  exceed  566,664  -  ACTION* 


10. 

11. 

12. 

13. 


Approve  an  Increase  in  the  Professional  Services  Contract  with  the  Cocdoba/Zurinaga 
joint  Venture  in  the  Amount  of  $500,000  -  ACTION* 

Adopt  the  FY  04/05  Annual  Budget  and  Work  Program  -  ACTION* 


H:\B0dfd  Meetmgi\AGEN0A\2Q04\TAQ6l804.t1oc 
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Recommcndations  from  the  Personnel  Committee 

14.  Adopt  Staff  Reorganization  Plan  -  ACTION* 

15.  POSSIBLE  CLOSED   SESSION:   Public   hmplovee  Performance 
ACTION 

The  Authority  will  hold  n  closed  session  under  Gov.  Code  54957  concerning  the  annual 
evaluation  of  performance  of  the  Executive  Director. 

OPEN  SESSION:  After  the  closed  session,  the  Chair  shall  report  the  vote  taken  <>n 
any  motion  in  the  closed  session. 

16.  Fix  annual  compensation  for  the  Executive  Director  -  ACTION* 
Item  for  Direct  Board  Consideration 

17.  Draft  Countywide  Transportation  Plan  -  INFORMATION 

Pursuant  to  state  law,  as  Congcsnon  Management  Agency  tor  ban  Francisco  the  A 
responsible  for  prepanng  a  long-range  transportation  plan  identifying  goals,  needs   (U  :. 
investment  priorities.  Consistent  with  this  responsibility,  the  Authority  has  undertaken  a  mule- 
year  process  to  develop  the  30-ycar  Countywide  Transportation  Plan  (CTWP,.  The  Draft 
CWTP  has  been  prepared  with  guidance  from  the  CWTP  Subcommittee 
Expenditure  Plan  Advisory  Committee  (EPAQ.  The  Draft  CWTP  ref.ectb  the  priorities  ir.  the 
Expenditure  Plan  for  the  Prop  tC  Local  Sales  Tax  for  Transportation  Hid, 
become  the  basis  for  inpur  into  the  Regional  Transportauon  Plan,  in  addition  to  projects,  the 
Draft  CWTP  also  identifies  opportumues  for  strategic  lnitiauvcs  and  legislative  advocacy  on  a 
number  of  transportation  policy  issues,  including  funding.  We  conducted  extensive  public 
outreach  on  the  Draft  CWTP  from  April  13  to  June  18.  Wc  will  present  an  overview  of  the 
plan  and  its  mam  components.  This  is  an  information  item. 

Other  Items 

1 8.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 

19.  Public  Comment 

20.  Adjournment 


Please  note  that  the  meeting  proceedings  can  he  viewed  live  ar  hrrp:  //www.sfgov.QTg/ s<(r.v  or  tiwt  evening  at  6:00  pen  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither  Saturday  or  Sunday  evervrg)    Tn  knOW  the  cx»c« 
cablecast  times  tor  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Fndav  when  the  rablecasi  w  -  ive 
determined. 

In  order  ro  assist  the  City's  effons  to  accommodate  persons  with  severe  allergies,  environmental  illnesses.  mu.-.:p.r 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  that  other  irendecj  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals 

To  obtain  a  disability-related  modification  or  accommodation,  including  Auxiliary  aids  or  service',  to  paracip.ne 
in  the  meeting,  please  contact  Pnoja  Jhunjhunwal a  at  415.522.4800  at  least  two  business  days  before  (he  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:    Individuals  and   -■■ 

local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  'SF  Camper.  & 
Governmental  Conduct  Code,  Sec.  2.100|  to  rcjr.sier  and  report  lobbying  activity.  For  mote  information  about  the  Lobbyist 
Ordinance,  please  contact  the  S.F.  Ernies  Commission  at  30  Van  Ness  Ave..  Suite  3W0,  bail  Francisco.  CA  94102, 
telephone  (415)  581-2300;  or  website  www.sfgov.org  ethics. 
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AGENDA  if A 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  August  1 7,  2004 

Location:  Legislative  Chambers,  Room  250,  City  Hal.! 

Commissioners:        McGoldnck  (Chair),  Alioto-Pier  (Vice-Chair),  Amrniano,  Daly, 
Dufty,  Elsbernd,  Gonzalez,  Ma,  Maxwell,  Peskjn  and  Sandoval 


CLERK:  Pooja  Jhnnjhutnval.t 


1.  Roll  Call 

2.  Approval  of  Minutes  for  July  20,  2004  meeting  -  ACTION* 


DOCUMENTS  DEP1 
AUG  1  6  2004 


3.  Approval  of  Minutes  for  August  1 0,  2004  meeting  -  ACTION* 

4.  Chairs  Report  -  INFORMATION 

5.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Plans  and  Programs  Committee 

6.  Approve  MUNI's  Request  for  Allocation  of  528,554,000  in  Proposition  K  Funds  for 
Construction  of  Metro  East  Maintenance  Facility  of  the  Third  Street  Light  Rail  Project 
-  ACTION* 

7.  Approve  San  Francisco's  Project  Priorities  for  Local  Streets  and  Roads  Shortfall 
Program  STP  Funding  in  the  Amount  of  $5,346,000,  as  presentee  -  ACTION ' 

8.  Suspend  for  a  Period  of  Twelve  Months  Beginning  on  July  1,  2004,  the  Authority  s 
Current  Policy  of  Ineligibility  of  Counrywide  Cos-  Allocation  Plan  TJOvYCAP  (  i 
for  Reimbursement  from  Proposition  K  and  Allocate  $900,000  in  Proposition  K  Funds 
for  this  Purpose  -  ACTION* 

Recommendations  from  the  Finance  Committee 

9.  Authorize  the  Issuance  and  Sale  of  Commercial  Paper  Notes  in  an  aggregate  principal 
amount  not  to  exceed  $100,000,000,  and  Adopt  the  Revised  FY2004  /20O5  Budget  to 
account  for  an  increase  in  Capital  Expenditures  of  $5,000.~"~'0  -  ACTION* 

Item  for  Direct  Board  Consideration 

10.  Appropriate  up  to  $16,125  million  in  Prop  K  funds  for  implementation  of  a 
solution  to  the  Transbay  Terminal  Project's  right  of  way  conflict  at  80  Natrona  - 
ACTION* 

Other  Items 

1 1        Introduction  of  New  Items  -  INFORMATION 

Hr'.ao.irrt  Vcc'lngsv«GCNftA\2C0rt\UC3170/..cioc 


During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  not  specifically  h"ed 
above,  or  introduce  or  request  item?  for  future  consideration. 

12.  Public  Comment 

13.  Adjournment 


Please  note  that  the  mcciir.g  proceedings  can  be  viewed  live  a:  b'-tp. / Avww.s foov.orp / sfgtv  or  that  evening  at  6.00  pm  on 
Cable  Channel  26  in  5a r.  Francisco,  with  n  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
e'ablecflst  times  tor  weekend  viewing,  please  call  SFGTV  ar  (415)  557-4293  on  Friday  when  the  cahlccast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allcrg-cs.  environmental  il'r-csses.  multiple 
chemical  sensitivity  or  rclarcd  disabilities,  attendees  at  all  public  meetings  are  reminded  '.hat  other  ar.codccs  may  be 
sensitive  to  various  chemical  based  products  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aid*  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jhunjh\imvala  at  415. S22. 4800  at  lca«t  two  business  days  before  ihc  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:    Individuals  nnd  enctic?  that  influence  Jl  attc  ".  - 

locn!  legislative  nr  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  (    -  -  jr 
Governmental  Conducr  Code,  See.  2.1001  to  register  and  rcpon  lobbing  activity.  For  more  in  Formation  about  the  Lobbyist 
Ordinance,  please  contact  the  S.F.  Ethics  Commission  ar  30  Van  Ness  Ave,  Suite  3900,  San  Francisco,  CA  94102. 
telephone  (415)  581-2300;  otwcbsitewww.sfgov.org/ethies. 
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San  Francisco  County  Transportation  Authority 
Notice  of  Rescheduled  Meetings 


The  regularly  scheduled  San  Francisco  County  Transportation 
Audiority  Board  and  Finance  Committee  Meetings  for  September 
2004  have  been  rescheduled  as  follows: 


BOARD /COMMITTEE 

^  CANCELLED 

RESCHEDULED 

Finance  Committee 

September  21,  2004 
10:00am 

September  28,  200-1 
10:00am 

Authority  Board 

September  21,  2004 
11:00am 

September  28,  2004 
11:00am 

DOCUMENTS  DEPT. 
SEP  1  6  2004 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


:cuments  an<j  5eltlng«\j<<iinlFeAMy  riocuTiertsNResei-teucSeptiSdoc 
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AGENDA 


S*n  frti'.lvce   Oltlfc-r."  J«:o; 
5«  «*>«  *■  *'< 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHOR!  I  ^ 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  September  28.  2004 
Legislative  Chamber,  Room  250,  City  Hail 


McGoldtick  (Chair),  Aboto-Pier  (Vi 

SEP  2  5  2004 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Chair),  Ammiano.  Daly, 
uovell,  McGoldnck.  Peskin 


CLERFC  Pooja Jhurqhurnva] 


1.  Roll  Call 

2.  Approval  of  Minutes  of  August  17,  2004  meeting  -  ACTION  * 

3.  Chairs  Report  -  INFORMATION 

4.  Executive  Director?  Report  -  INFORMATION 

Items  for  Direct  Board  Consideration 
CLOSED  SESSION 


5. 


The  Authority-  will  hold  a  closed  session  pursuant  to  subdivision  (b)  of  Government 
Code  Section  54957  -  significant  exposure  to  litigation:  Transbav  Terminal  Project  one 

case) 

OPEN  SESSION 

6.  Allocate  15,400,000,  with  Conditions,  to  the  Transbav  Joint  Powers  Authority  for 
Implementation  of  Engineering  Solution  for  the  Transbav  Terminal/80  Naroma 
Conflict-  ACTION* 

7.  Allocate  $32,250,000,  with  Conditions,  to  rhc  Transbav  Joint  Powers  Authority  fbi 
Right  of  Way  Acquisition,  for  the  Caltrain  Downtown  Extension /Transbav  Terminal 
Project,  and  Amend  the  FY  2004/05  Authority  Budget  Accordingly  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

8.  De-obligate  $4,024,750  in  TCRP  and  Sales  Tax  Funds  Allocated  tor  Construction  of 
Segments  B  E  and  Metro  East  Soil  Stabilization,  and  Allocation  of  |14,024  1 
Prop  K  Funds  tor  the  Construction  of  the  Thud  Street  Light  Rail  Project  -  ACTION* 

0.  Authorize  the  Executive  Director  to  Enter  into  a  Loan  Agreement  with  MUNI  in  the 
Amount  of  $22,570,000,  and  Authorize  a  Maximum  Dr; 


Against  the  Loan 


512,059,000  for  Reimbursement  of  Construction  Costs  for  the  Metro  East  Maintenance 
Facility  of  the  Third  Street  Light  Rail  Project,  with  Conditions  -  ACTION* 

10.  Allocate,  with  Conditions.  $3,725,000  in  FY  2004/05  Prop  K  Funds  to  the  Transhmv 
Joint  Powers  Authority  (TJPA)  for  Preliminary  Engineering  Pan  1  of  the  Caltram 
Downtown  Extension/Ttansbay  Terminal  Project,  with  a  Commitment  to  Allocate 
$1,770,000  in  FY  2005/06  Prop  K  Funds  to  Complete  the  Preliminary  Engineering  Part 
1  Scope  of  Work  -  ACTION* 

11.  Reserve  51,500,000  in  Prop  K  Funds  for  Development  of  5-Yenr  Prioritization 
Programs  -  ACTION* 

Recommendations  from  the  Finance  Committee 

12.  Award  Contract  to  Parisi  Associates,  to  Provide  Trarsportauon  Planning,  Traffic 
Analysis,  Outreach,  and  Conceptual  Design  Services  for  the  Central  Freeway 
Replacement  Project  -  Ancillary  Project  Study,  ui  ar.  Amount  not  to  Exceed  $75,000, 
and  Authorize  the  Executive  Director  to  Negotiate  the  Non-monetary  Terms  nr.d 
Conditions  of  che  Contract  -  ACTION* 

13.  Award  Three-Year  Contract  with  Two  Additional  One-Year  Extension  Options  to 
Nossarrmn,  Guthncr,  Knox  and  Elliott,  in  an  Amount  not  to  Exceed  $120,000  Per 
Year,  to  Provide  General  Legal  Counsel  Services,  and  Authorize  the  Executive  Director 
to  Negotiate  the  Non-Monetary  Terms  and  Conditions  of  the  Contract  -  ACTION* 

Other  Items 

14.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  rnav  make  comments  on  items 
not  specifically  listed  above,  or  introduce  or  request  items  for  future  consideration 

15.  Public  Comment 

16.  Adjournment 


Please  note  thai  the  meeting  proceeding?  can  he  viewed  live  at  htm- /  / a-w.>-fojv..w/sfi.rv  or  that  evening  at  IV 00  pm  on 
(.able  Channel  26  jn  San  1'rancisco.  with  n  repent  on  the  weekend  (either  Saturday  or  Sunday  cvCTMJg).  To  know  the  c-jc: 
cablccast  time*  for  weekend  viewing,  please  call  SFG'lV  ar  (415)  557-4293  on  Friday  when  the  cabkxa.'t  <imc<  have  been 
determined. 

In  order  to  rhe  CiryV  efforts  to  accommodate  perrons  with  severe  allergies,  cnvinMnXfltl!  iflncsna,  rvjlnpk 

cVm.cal  sensmvjty  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  mflv  be 
sensitive  to  various  chemical  based  products:.  Please  help  the  City  accommodate  these  mdrviduak 

To  obtain  a  disability-related  modification  or  .accommodan.m.  including  BTOdKaiy  a.d*  or  .tnut-.  to  participate 
,n  the  meeting,  please  contact  Pooja  Jbonjhurrwala  at  415.522.4800  at  least  two  buaincas  day,  before  the  meeting 
Lobbyst  Reg.sttat.on  and  Reporting  Requirements:   Individuals  and  entities  that  mflnence  or  attempt  to  mflocnec  heal 
cpslnnvc  or  admin»r«tivc  action  may  he  required  by  the  San  Ftancfeco  Lobby*  Ordinance  |SI-  Campaign  &  Govcmrncnral 
C.onduc,  Code.  Sec.  21001  to  register  and  report  lobbying  activity,  lor  more  in  former,  about  the  Lobbv*t  O*,^-.  - 
emmet  the  ,  K  l  .f.i,cs  (.omm.ssion  ar  30  Van  Ness  Ave..  Suite  ?O0O.  S«m  Francisco,  CA  94102.  telephone  f415  381-2^0.  or 
ucbsitc  www.sfgov.org/cfhics 
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SAN  FRANCISCO^COUNTY  TRANSPORTATION  \{  fTHOR  [TY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


1 1:00  a.m.,  Tuesday,  October  26,  2004 
Legislative  Chamber,  Room  250,  City  Hall 


Commissioners:        McGoldrick  (Chair;,  Alioto-Pici  (Vice-Chair),  Ami 

Duffy,  Elsbernd,  Gon2alez,  Ma,  Maxwell,  McGoldrick,  Pesktn 
and  Sandoval 


3. 

I 

m/oi  4. 


Roll  Call 

Approval  of  Minutes  of  September  28,  2004  mceung  -  ACTION  * 
Chair's  Report  -  INFORMATION 
Executive  Director's  Report  -  INFORMATION 


CLERK:  Pooya  Jhuiijhimwala 

DOCUMENTS  DEP1 
OCT  2  2  2004 


SAN  FRANCISCC 
PUBLIC  LIBRARV 


Recommendation  from  the  Plans  and  Programs  Committee 

5.  Designate  Lead  Agencies  and  Allocate  $699,600  in  Prop  K  funds  for  Development  of 
21  5-Year  Prioritization  Programs  -  ACTION' 

Other  Items 

6.  Introduction  of  New  hems  -  INFORMATION 

During  this  segment  of  Lhc  meeting,  Board  members  may  make  comments  on  items  not  Specifically  luted 
above,  or  introduce  or  request  items  for  future  con?>:dcr.\iion 

7.  Public  Comment 

8.  Adjournment 


-Please  note  that  (lit  meeting  proceeding  can  be  vi 
Son  franeisco,  with  u  repeat  on  the  weekend  (cither 
call  Sf-G'tV  at  (415)  557-4293  on  Friday  when  the  Ca 

disabilities,  attendees  at  all  public  meeting?,  aire  temw 
(.11)  jtcjmiiifiJiic  these  iTiJividual- 

To  obtiiin  a  digubibry-related  modification  or  no 
contact  Pooja  Jhunjhunwuk  at  415.S22.4800  «ii  lei 

Lobbyist  Registration  arid  Reporting  Requircn 

administrative  action  nvaj  be  required  by  the  San  1 
register  and  report  lobbying  activity.  I  or  more  info 
Nes-s  Ave.,  Suite  3900,  San  IranciSto,  CA  94102,  tck 


,-ww  h ifn iv . < >r-L- / a fj>i  v  or  that  evening  at  6.00  pal  on  Cab'te  OlOC 
weaiag)   To  know  the  cxao  cabiccasi  tirocf  for  weekend  wicwinft  ptofc 
en  dtitp-mncd 

alievyio.  envuonmenta]  Jliic>.»ce,  mulnpic  chemical  acmilsviq  or  r«.jieO 

ee»  may  be  scmiovc  to  various  chfmjcad  baaed  pruductt.  I'Usoc  bdp  ihe 


allocation,  including  auxiliary  a.d»  or  services,  ic  participate  m  the  nictiir.^.  plami: 
wo  business  days,  before  the  meeting. 

is:    Individuals-  and  eiitine>  thai  influence  or  attempt  to  •.■.rlncncc  .  -:. 
:i»co  Lobb>i>t  Ordinance  |SF  Campaign  <ac  Governmental  C  •••«  juc:  C.c.j*  Sec  2  t00|  io 
non  about  the  Lobbyist  Ordinance,  please  contact  the  SI.  fcthio  Coinmionoji  at  30  Van 
nc  (415;  581-230U;  i.r  web.Mte  w  w\»  sfgov.acg/etbic 


,30/19  39v"d 
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AGENDA 


♦1}  511.4800  '«  «1J  5»3  «•»• 

\nfo0jttX»JXt  w»m.»'tn.oii 


J5AN  FR.AJVCISCO^COUNT\  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners; 


J 1 :00  a.m.,  Tuesday,  December  1 4,  2004 
Legislative  Chamber.  Room  250,  City  Hall 

McGokkick  (Chair).  Alicto-Pier  (Vice-Chair; .  Ammiar.o,  Dal-.. 
Duffy,  Elsbcrnd,  Gonzalez,  Ma,  Maxwell,  McGoldnck,  Peckin 
and  Sandoval 


Roll  Call 

Approve.]  of  Minutes  of  November  23,  2004  meeting  -  ACTION  * 
Chair's  Report  -  INFORMATION 
Executive  Director  s  Report  -  INFORMATION 


CLERK  Pooj a Jhurrjhui  ■■■  ■ 

DOCUMENTS  DEPT. 
DEC  I  0  2004 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


12-10-04 A08:40  RCVC 
Recommendation  from  the  Plans  and  Programs  Committee 

5.  Appoint  Ruth  Grabovvski  to  the  Citizens  Advisory  Committee  -  ACTION* 

6.  Approve  an  Amendment  to  the  Central  Freeway  Replacement  Project  Budget  to 
Redirect  $40,000  to  the  Design  Competition  -  ACTION* 

Items  for  Direct  Board  Consideration 

7.  Allocate  §263,000  in  Prop  K  Fund?  rQ  the  San  Francisco  Municipal  Railway  (MUNT 
for  Implementation  of  the  Inner  Geary  Corridor  Transit  Preferential  Streets  TP5 
Improvement  Protect  -  ACTION* 

Ar  flic  November  23  Authority  Board  meenng,  this  item  was  continued  to  the  call  of  the  choir. 

The  Plans  ano  Programs  Committee  had  considered  this  item  on  October  19,  and  forwarder  it  10  "he 


communis-  outreach  rcearc 
Study  of  existing  transit  per 
This  project  will  complcn 
Boulevard  east  of  Van  Ness 
improvements,  whi 
lanes  to  two  lanes  1 


oard  approved  Resolution  04-2".  allocating  SI  tf/JCO  in  Prop  B  fun  - 
tents  for  the  inner  Geary  corridor.   Tlic  Proo  B  fdlocaOOfl  enabled 

complete  cr.gmeenne  design  for  TPS  improvement*.,  coadu 
improvements;  initiate  required  legislative  approves:  and  conduct  a 
e  in  the  corridor  that  can  be  used  as  part  of  a  beforc-and-ifrer  study 
implement  Bus  Rapid  -ransst  improvement*  current!"  being  Studied  fol 
n  Ness  Avenue.  MUNT  is  requesting  $263,000  in  Prop  K  funds  to  implement  these 
1  include:  widening  existing  substandard  transit  lanes;  reducing  traffic  from  three 
peak  hours;  reducing  die  number  of  bus  stops,  adding  81  yellow  and  true*  loading 


zones  to  reduce  double  parking;  improving  sfreetscapc,  and  adding  bus  bulbs  at  dure  stops  anJ 
lengthening  two  existing  bus  bulbs.  The  timing  of  MUM's  request  is  inrended  to  rake  advantage  of  frc 
Department  of  Public  Works'  (DPW)  streel  resurfacing  of  the  inner  Geary  corridor.  The  TPS 
improvements  are  scheduled  for  completion  by  the  end  of  March  2005  Wc  are  seeking  -in  allocation 
of  $263,000  in  Prop  K  funds  to  MUNT  for  implementation  of  the  Inner  Geary  Corridor  TPS 
Improvement  Project. 

8.         Status  Report  on  the  Bay  Bridge  East  Span  -  INFORMATION 

At  the  meeting,  we  will  review  key  information  about  die  Bay  Bridge  East  Span  Rcplaccmcn-  '  • 
discuss  upcoming  decisions  regarding  the  future  of  the  project. 

Other  Items 

9         Introduction  of  New  Items  -  INFORMATION 

During  rhi  -  segment  of  the  meeting,  Board  members  may  make  comments  on  irems  not  specifically  listed 
above,  or  introduce  or  request  items  for  tuturc  consideration. 

10.  Public  Comment 

1 1 .  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http:/  /  www.sfrov.ori' /  sfmv  or  that  evening  at  6  00  pm  on  Cabk 
Channel  26  in  Sno  Francisco,  with  a  repeat  on  the  weekend  (cither  Saturday  or  Sunday  evening)   To  know  th<  cxa 
times  for  weekend  viewing,  plca.se  call  SFGTV  ;\t  (41 5)  557-'1293  on  Friday  when  tic  Cflblecatl  times  hevc  bCCtl  determiner 

In  order  to  assist  the  City's  effort?  rn  accommodate  person?  with  severe  allergies,  environmental  il'ncsscs.  rm-kiplc  chcrr^a! 
sensitivity  or  related  disabilities,  attendees  at  alt  public  meetings  are  reminded  tbr.r  other  attendees  may  \<  sensitive  to  own;: 
clicmic.il  based  products  Plcisc  help  the  dry  accommodate  rhese  individuals 

To  obtain  a  distibibty-relatcd  modificanon  or  accommodation,  including  auxiliary  aids  or  «erviccs,  to  participate  in 
the  meeting,  please  contact  Pooja  Jhunjhumvala  at  415.522.4800  at  least  rwo  business  day*  before  the  meeting. 
Lobbyist  Registration  and  Reporting  Requirements:   Individuals  and  entities  thr."  influence  I  FlocOCC  l'»ca' 

legislative  ov  adinmistrafivc  action  ms>y  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SP  Campaign  &  Gnvcmm  KM 
Conduct  Code,  Sec.  2  l00|  to  register  and  report  lobbying  activity,  ^or  more  information  about  the  I  obh\  tOrdtnam 
contact  the  S.K  Ethics  Commission  at  30  Van  Ness  Ave..  Suite  3900.  San  Francisco.  CA  0-»  1 02.  telephone  Mi?)  381-230A  or 
website  www.sfr>ov.or};/ ethics. 


H:\lJoiind  Mcctinp\AC.END  \'\2nr)A'..'['A]214ll4.Jfc 
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AGENDA 


Sir  TriPt  »i»  Ceo»ty  rnripj-rjOe*  AuWofWy 

100  VJfl  N«lt  Av»ru»  1J'»  roc 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners; 


11:00  a.m  ,  Tuesday,  January  25,  2005 
Legislative  Chamber,  Room  250,  City  Hall 

McGoldrick  (Chair),  Alioto-Picr  (Vice-Chair1.,  Ammiano,  Daly. 
Dufty,  Elsbernd,  Ma,  Maxwell,  M.irkarimi,  McGoldrick.  Peskin 
and  Sandoval 


CLERK:  Pooja  Jhnnjhun    >  . 


DOCUMENTS  DEPT 
JAN  2  0  Z005 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


1.  Roll  Call 

2.  Approval  of  Minutes  of  December  14,  2004  meeting  -  ACTION 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

5.  Election  of  Chair  and  Vice  Chair  -  ACTION 
Recommendation  from  the  Plans  and  Programs  Committee 

6.  Appoint  Benjamin  Tom  to  the  Citizens  Advisory  Committee  -  ACTION" 

7.  Allocate  $17,778,024  in  Prop  K  funds  for  Construction  Support  of  the  Third  Sneer 
Light  Rail  Project- ACTION'* 

8.  De-obligatc  $308,156.76  in  TCRP  Funds  Previously  Allocated  for  Construction  of 
Segment  K,  and  Allocate  514,037,447  in  Prop  K  Funds  and  |441,  31        a  T  T 
Funds  for  the  Construction  of  the  Third  Street  Light  Rail  Project  -  ACTION* 

9.  Approve  San  Francisco's  Project  Priorities  for  Transportation  Enhancement  Ac 
(TEA)  Funding  in  the  Amount  of  $2,712,000  -  ACTION* 


FY  2006  /0"  Regions] 


10.       Approve  San  Francisco's  Project  List  Tor  the  FY  2005/0( 
Bicycle  and  Pedesrriar  Program  TRBPP)  -  ACTION* 

1L       Allocate  52  Million  in  Prop  K  Funds  to  the  Department  of  Public  Works  DPW  f  - 
the  Street  Resurfacing  Program  for  Anza  Street  -  ACTION" 
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12.  Approve  the  FY  2005/06  Transportation  Funds  for  Clean  Ait  (TFCA)  Local 
Expenditure  Criteria  -  ACTION* 

Recommendation  from  the  Finance  Committee 

13.  Award  Consultant  Contract  to  ROMA  DesLgn  Group  for  the  Gearv  Boulevard  Design 
Study  -  ACTION* 

14.  Approve  the  2005  State  and  Federal  Legislative  Program  -  ACTION* 

1 5.  Adopt  the  Authority's  Fiscal  Policy  -  ACTION* 

16.  Adopt  the  Authority's  Debt  Policy  -  ACTION* 

17.  Recommend  the  Award  of  a  Contract  to  Hathaway,  Dinwiddle  Construction  Company 
in  an  Amount  not  to  Exceed  5694,689.29,  for  General  Construction  and  Construction 
Management  Services  for  Authority  Workspace  Expansion;  .ind  a  53c  i  - 

to  the  FY  2004/05  budget-  ACTION* 

Items  fot  Direct  Board  Consideration 

1 8.  Adopt  the  2004  Annual  Report  -  ACTION* 

The  Transportation  Authority's  enabling  legislation  requires  the  preparation  and  adoption  of  in  Annual 
Report  by  January  of  each  year  "on  the  progress  to  achieve  the  objectives  of  completion  of  the  projects 
in  the  adopted  county  transportation  expendimrc  plan"  (Sec.  131303  of  the  Public  Utilities  Code). 
Adopuon  of  the  Annual  Report  also  ensures  compliance  with  the  annual  repotting  requirements  in 
Section  2(d)  of  the  Authority's  Administrative  Code 

Other  Items 

19.  Introduction  of  New  Item?  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comment?  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 

20.  Public  Comment 

21.  Adjournment 


Please  note  that  the  meeting  procccd:ngs  can  be  v-icu-cd  live  ar  hpp-, 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  week-end  (c 
cabiecast  rimes  for  wcc'ncnc!  v:cw;r.g,  please  call  SFGTV  M  415  55 
determined. 

Tn  order  to  assist  the  City's  efforts  to  accommodate  persons  wi 
chemical  sensitivity  or  related  disabilities,  attendees  a:  all  pub'ic  i 
sensitive  to  various  chemical  based  product?.  Please  help  -.Vic  Citt  ao 
To  obtain  a  lability-related  modification  *r  accommodation, 
in  the  meeting,  please  contact  PoojA  Jhunjhunwala  ar  415.522.41 
Lobbyist  Registration  and  Reporting  Requirements:  Individus 
legislative  or  administrative  action  may  be  required  by  the  San  Frar 
Conduct  Code.  Sec  2.100]  to  register  and  report  lobbv.r.n  acrvjrv.  T 
contact  rhc  S.F.  Ethics  Commission  at  30  Van  Ness  Ave..  Suiec'39{ 
u-cbsi:c\w,-\v.sfgov.utct/ct'n;.c>:. 


 .t  ...  rSat  evening  at  r»00  pm  ?n 

Stir.day  cvcn:ng;..  To  know  the  exact 
cablccast  omc«  bave  been 


erorirnerital  •  :ic«tes.  multiple 
that  other  a-:cr.dr*s  rr  ■■>-.■ 


<J"  rvr  5cr\-.cci,  *c  participate 
:ss  dav?  before  the  meeting. 

:ercc  •--  i-:cT-r:  :r.:.'iczz 
cc  [SF  Catr.paic".  6t  Govi  —  ental 
xsut  the  Lobbyist  Ordirar-.c;.  pic<sc 
*102.  telephone  (A!  5)  581-230n  c* 
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San  frj-Kiito  Court>  lrniiporU'j«a  Ajttio-ity 
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SAN  FRANCISCO  COUNTS  TRANSPORTATION  AUTHORITY 

Meeting  Notice   | 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  February  15.  2005 
Legislative  Chamber,  Room  250.  City  Hall 

McGoldrick  (Chair),  AUoto-Pier  (Vicc-CHaii),  ;\mmiano,  Daly, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  Pcs^-cn  and  Sandoval 


CLERK:  Pooja  Jhunjhunro  nla 


DOCUMENTS  DEPT. 
FEB  1  0  Z005 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


1.  Roll  Call 

2.  Approval  of  Minutes  of  January  25,  2005  meeting  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Approve  the  Final  Report  for  the  hajview-Oahiak  Caltrain  Station  Study:  Design  Feasibility 
and  Station  Concepts-  ACTION* 

6.  De-obligatc  $1,052,444,  $125,000,  and  5347,556  in  Unspent  Prop  B  Funds  Previously 
Allocated  Under  Resolutions  04-06,  97-57,  and  99-23  Respectively,  and  Allocate 
$1,525,000  in  Prop  K  funds  to  MUNI  for  Phase  1  of  the  Burke  Avenue  <  >v-  the.  I 
Lines  and  Central  Warehouse  Facility  Project  -  ACTION* 

7.  Allocate  with  Conditions  and  Subject  to  the  Attached  Fiscal  Year  Cash  Plow 
Distribution  Schedules,  of  S1  5,000  in  Prop  K  funds  to  DPW  for  the  Planning  Phase  of 
the  San  Jose/Guerrero  Livable  Streets  Plan,  and  529,000  to  DP\X'  for  Design 
Engineering  of  the  Broadway  Strectscape  Improvement  Plan  -  Phase  II,  with  a 
commitment  to  Allocate  the  Remaining  $231,000  in  construction  funds  when  DPW 
Completes  the  Design  Engineering  Phase  -  ACTION* 

8.  Appropriate  33.05  million  in  Prop  K  Funds  for  additional  work  to  complete  the  Doyle 
Drive  Environmental  and  Design  Study  -  ACTION* 

Recommendation  from  the  Finance  Committee 

9.  Approve  an  Amendment  to  the  Professional  Services  Contract  with  Parsons 
Brinckerhoff  by  an  Additional  33.55  million  to  Accommodate  an  Exoanded  Scope  of 
Work  to  complete  the  Doyle  Drive  Environmental  and  Design  Study  -  ACTION* 


!  y?00-<!  Vcrtl-W.AGfNCA-.-'jJV 


Items  for  Direct  Board  Consideration 

10.  Recommend  Allocation  of  52,000,000  in  Prop  K  Funds  to  the  Department  of  Public 
Works  (DPW)  for  the  Street  Resurfacing  Program  for  Anza  Street.  -  ACTION" 

This  item  was  recommended  by  the  Plans  and  Programs  Committee  on  January  11.  At  the  January  25 
Authority  Board  meeting,  Comis?ionct  Elsbcrnd,  with  Chair  McGoldnck's  support,  requested  that  thu 
item  be  continued  until  the  Board  could  receive  information  about  how  the  Department  of  Public 
Works  determines  resurfacing  priorities.  His  comment  was  specific  to  the  apparent  good  condition  of 
Anza  5rreet.  We  have  procured  the  information  from  DPW  and  arc  providing  it  in  support  of  the  Plans 
and  Program?  Committees  recommendation  to  approve  rH?  allocation  We  are  seeking  an  allocation 
of  S2  million  in  Prop  K  funds  to  DPW  for  the  Street  Resurfacing  Program,  for  the  resurfm  if  g  oi 
Ama  Street. 

1 1.  2004  Annual  Report  -  INFORMATION 

As  requited  by  state  statutes,  the  Board  adoprcd  the  2004  AnnuaJ  Re 
constraints,  the  formal  presentation  was  continued  unul  the  February 
be  prepared  to  make  a  brief  presentation  highlighting  Authority  accom] 

Other  Items 

1 2.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  nor  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 


>n  January  25  Due  ro  time 
ng  At  the  meeting  wc  wij 


Please  note  that  the  meeting  proceedings  can  be  viewed  Live  at  htm:/ /'www.sfgpv.org/ sfirv  or  that  evening  v.  6:00  pm  or 
Cable  Channel  2fi  in  San  Francisco,  with  a  repeat  on  the  weekend  (c:rhCr  Saturday  or  Sunday  cvcnir.ftj.  To  know  the  exact 
cablccas:  times  for  weekend  v.cwing.  please  call  SFGTV  at  (415)  557-4203  on  Fndav  when  the  cabiccast  times  hrvC  crc- 
dc'crmmcd. 


In  order  to  assist  the  C:r 


i.  environmental  i]Jnc<ssc»,  muhjplc  chcmicai 


sensitivity  or  related  disabilities,  attendees  at  all  public  meeting,  are  rtrm.ndcd  that  o-her  attendees  mav  be  .c««uve  to  vanny, 
c.ncm:cn1  based  products.  Plcuc  help  the  City  accommodate  these  nd:viduak 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  a:d?  ot  service*,  to  particioa.c  -n 
the  meeung,  please  contact  Pooja  Jhunjhunwala  at  41S.S22.4800  at  least  two  Imsinc-.,  day,  before  the  meeting.' 
Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  thai 
legislative  ot  administrative  aciion  mav  he  p   *—       "     *"  '  " 


nance  [5F  Campaign  &  Governmental 


Conduct  Code  Sec.  2  1 001  to  register  and  repo«  lobbying  activity.    For  more  ^formation  about  the  Lobbvm  Ordma~-e 
please  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.  Suite  3000. 
sfgov.org/ethics. 
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SAN  FRANCISCO  COUNT\'  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1:00  a.m.,  Tuesday,  February  15,  2005 
Legislative  Chamber.  Room  250,  City  Hall 

McGoldnek  (Chair),  Alioto-Picr  (Vice-Chair),  Ammiano,  Daly, 
Duffy,  Elsbctnd,  Ma,  Max-well,  Mirkanmi,  Pcskin  and  Sandoval 


1.  Roll  Call 

2.  Approval  of  Minutes  of  January  25,  2005  mccang  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 


CLERK:  Pooja Jhun  jhunwala 

DOCUMENTS  DEPT. 
FEB  1  1  2005 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Recommendation  from  the  Plans  and  Programs  Committee 

5.  Approve  the  Final  Report  for  the  Bayvicw-Oakdalc  Caltrain  Station  Study:  Design  Feasibility 
and  Station  Concepts-  ACTION" 

6.  De-obligate  51,052,444,  $125,000,  and  5347,556  in  Unspent  Prop  B  Funds  Previously 
Allocated  Under  Resolutions  04-06,  97-57,  and  99-23  Respectively,  and  Allocate 
51,525,000  in  Prop  K  funds  to  MUM  for  Phase  \  of  the  Burke  Avenue  Overhead 
Lines  and  Central  Warehouse  Facility  Project  -  ACTION" 

7.  Allocate  with  Conditions  and  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Discribuuon  Schedules,  of  S15,000  in  Prop  K  funds  to  DPW  for  the  Planning  Phase  of 
the  San  Jose/Guerrero  Livable  Streets  Plan,  and  $29,000  to  DPW  for  Dev^n 
Engineering  of  the  Broadway  Streetscapc  Improvement  Plan  -  Phase  II.  with  ? 
commitment  to  Allocate  the  Remaining  5231,000  in  construction  fund;  when  DPW 
Completes  the  Design  Engineering  Phase  -  ACTION" 

8.  Appropriate  S3.05  million  in  Prop  K  Funds  for  ademo-a".  work  to  complete  the  Doyic 
Drive  Environmental  and  Design  Studv  -  ACTION" 

Recommendation  from  the  Finance  Committee 

9.  Approve  an  Amendment  to  the  Professional  Services  Contra-  with  Parsons 
Bnnckerhoff  by  an  Additional  $3.55  million  to  Accommodate  ar  Expanded  Scope  of 

:  Environmental  and  Design  Studv.  and  amend  the 


Work  to  complete  the  Dovle  Dri 


/18/2005     20:62  4lbb^4ovy 


Pre-Construction  Support  Activities  component  of  the  Capital  Expenses  line  item  of 
the  Authority's  FY  2004/05  budget  by  the  same  amount  -  ACTION' 

Items  for  Direct  Board  Consideration 

10.  Recommend  Allocation  of  $2,000,000  in  Prop  K  Funds  to  me  Department  of  Public 
Works  (DPW)  for  the  Street  Resurfacing  Program  for  Anza  Srrcc-  -  ACTION' 

This  item  was  recommended  by  the  Plans  and  Programs  Committee  on  January  11.  Ac  the  January  25 
Authority  Board  meeting,  Commoner  Elsbetnd,  with  Chait  McGoIddctri  support,  requested  that  th.« 
item  be  continued  until  the  Board  could  receive  information  about  how  the  Department  of  Public 
Works  determines  resurfacing  priorities.  His  comment  was  specific  ro  the  apparent  good  condition  ot 
Anza  Street.  Wc  have  procured  the  information  from  DPW  and  arc  providing  it  in  s 
and  Programs  Committee'?  recommendation  to  approve  rhi? 
of  $2  million  in  Prop  K  fund? 
Anza  Street. 

1 1 .  2004  Annual  Report  -  INFORMATION 

As  required  by  state  statutes,  the  Board  adopted  the  2004  Annual  Report  on  January  25  Due  to  time 
constraints,  the  formal  presentation  vras  continued  until  the  February  meeting.  At  the  meeting  we  will 
be  prepared  to  make  a  brief  presentation  highlighting  Authority  accomplishments  during  2004. 


?  allocation.  We  arc  *c 
j  DPW  for  the  Street  Resurfacing  Program,  fo 


ng  of 


Odier  Items 


12. 


13. 

14, 


Introduction  of  New  Items  -  INFORMATION 


During  this  segment  of  the  meeting.  Board  r 
listed  above,  ot  introduce  or  request  items  for  i 

Public  Comment 

Adjournment 


Tiber s  may 
ire  conside 


t  specifically 


Please  note  ihnt  the  meeting  proceeding?  can  be  viewed  Ji 
Cable  Channel  26  in  San  FtAacisca,  with  n  repeat  on  the  \ 
cablecasf  rimes  for  weekend  viewing,  please  call  SFGTV 
determined. 


'hicr.-  ot         eve:  r.2  ' 
turday  or  Sandfly  evening).  To  know  the  cxic 
on  Friday  when  die  cablccast  utnes  have  been 


In  c 


:o  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  Ulficssc^.  multiple  chemical 
or  related  disabilities,  attendees  at  al!  public  mcccings  arc  reminded  that  other  arier.dccs  mnv  be  --cr<:avc  tn  vapoos 
aased  products.  Please  help  the  City  accommodate  tbese  individuals. 


To  obtain  a  disability-related  modification  or  accommodation,  uncludirg  su 
the  meeting,  please  contact  Pooja  Jhunihunwala  at  415.522.4800  at  least  two  c 
Lobbyist  Registration  and  Reporting  Requirement*:   In.;'  v:  .;-=_ 
legislative  or  administrative  action  may  be  required  by  'he  San  Francisco  T-obbvist  < 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  Activity    Fc:  mote  - 


r  services,  to  participate  n 
before  die  meeting. 

r>r  flttcmpf  to  influence  local 
:  Campaign  &  Governmental 

jut  the  Lobbyisi  Otdfmnce, 


piense  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Su;rc  3900.  San  Francisco.  CA  94t02.  telephone  (41?,  58 
2300;  or -website  wrarw.sfgnv.otg/cthics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Notice  of  March  Meetings 


At  tlic  call  of  the  Chair,  the  following  meetings  have  been  rescheduled: 

The  Plans  and  Programs  Committee  regularly  scheduled  for  Tuesday,  March  8,  2005  al  IOO< 
AM  has  been  moved  to  Tuesday,  March  15,  2005  at  10:30  AM.  The  location  is  soil  City  Hall 
Room  263. 

The  Finance  Committee  Meeting  regularly  scheduled  for  Tuesday,  March  1  5.  2005  al  10  \  M 
has  been  moved  to  Tuesday,  March  22,  2005  at  10  AM.  The  location  is  soil  Cm-  Hail,  Room 
263. 

The  Authority  Board  Meeting  regularly  scheduled  for  Tuesday,  March  15.  2005  a*  11:00  AM 
has  been  moved  to  Tuesday,  March  22,  2004  at  11:00  AM.  The  location  is  stLi  City  Hall, 
Room  250. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  March  22,  2005 
Legislative  Chamber,  Room  250,  Citv  Hall 

McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Dalv, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  McGoldrick,  Peskin 
and  Sandoval 


CLERK:  Pooja Jhunjhunwala 


1.  Roll  Call 

2.  Approval  of  Minutes  of  February  15,  2005  meedng  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Approve  the  2005  Prop  K  Strategic  Plan  -  ACTION* 

6.  Allocate  $498,636  in  Prop  K  Funds  to  MUNI  for  Conceptual  Engineering  for  the 
Southern  Terminal  of  the  Third  Street  Light  Rail  Project-  ACTION* 

7.  Allocate  $23,669,648  in  Prop  K  Funds  to  MUNI,  with  Conditic 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  for  the 
40-foot  hybrid  electric  buses  -  ACTION* 

8.  Allocate  $16,000,000  in  Prop  K  Funds  to  MUNI,  With  Conditions  and  Subject  to 
the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  for  Phase  I  of  the 
Construction  of  the  Islais  Creek  Maintenance  Facility-  ACTION* 

Recommendation  from  the  Finance  Committee 

9.  Accept  the  Audit  Report  for  FY  2003/  04  -  ACTION* 

10.  Adopt  Positions  on  State  and  Federal  Legislation  -  ACTION* 


DOCUMENTS  DEPT. 
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1  Subject  to  the 
tion  of  fiftv-six 


Other  Items 

11.       Introduction  of  New  Items  - 


INFORMATION 


During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  spedficallv 
listed  above,  or  introduce  or  request  items  for  future  consideration. 


etings\AGENDA\2005\3-/ 


12.  Public  Comment 

13.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http://ww\v. sfgov.org/sfgtv  or  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither  S.iturd.u  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 
Lobbyist  Registration  and  Reporting  Requirements:  lndiudu.ils  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  |SF  Campaign  & 
Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  acavity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  S.F.  Rthics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102, 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  April  19,  2005 
Legislative  Chamber,  Room  250,  City  Hall 


Commissioners:  McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Dalv, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  McGoldrick,  Peskin 
and  Sandoval 


CLERK:  Pooja  Jhunjhunu  al.i 

DOCUMENTS  DEP1 
APR  1  4  2005 

SAN  FRANCISCO 
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1.  Roll  Call 

2.  Approval  of  Minutes  of  March  22,  2005  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Allocate  $43,000  in  Prop  K  funds  to  DPT  to  Install  Bicycle  Lanes  on  Market  Street 
from  8th  Street  to  Van  Ness  Avenue  -  ACTION* 

6.  Approve  the  FY  2005/06  Transportadon  Fund  for  Clean  Air  (TFCA)  Program  of 
Projects  for  Submission  to  the  Bay  Area  Air  Quality  Management  District  (Air  District) 
-  ACTION* 

7.  Approve  the  Draft  Final  Report  for  the  Muldmodal  Transportadon  Study:  Onboard 
Transit  Survey  Results  -  ACTION* 

Recommendation  from  the  Finance  Committee 

8.  Award  a  Consultant  Contract  to  PB  Consult,  Inc.,  for  On-Call  Modeling  Services  - 
ACTION* 

9.  Adopt  Posidons  on  State  Legisladon  -  ACTION* 
Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 


During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

Public  Comment 


H:\Board  Meetings\AGENDA\2005U  April  19  2005.doc 


12.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http://www.sfgov.org/sfgtv  or  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  mulople 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 
Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  |SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or 
website  www.sfgov.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  May  17,  2005 
Legislative  Chamber,  Room  250,  City  Hall 


/oS- 


Commissioners:  McGoldrick  (Chair),  Alioto-Picr  (Vice-Chair),  Ammiano, 
Daly,  Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  McGoldrick, 
Peskin  and  Sandoval 


CLERK:  PoojaJhunjhunu.il.. 

DOCUMENTS  DEPT. 
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1.  Roll  Call 

2.  Approval  of  Minutes  of  April  19,  2005  meeting  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Approve  the  Prop  K  5-Year  Prioritization  Programs  for  Bus  Rapid  Transit  MI  NI 
Metro  Network;  Caltrain  Capital  Improvement  Program;  BART  Station  Access, 
Safety  and  Capacity;  Fern-;  Transit  Enhancements;  Transit  -  Vehicles;  Transit  - 
Facilities;  Transit  -  Guideways;  New  Signals  and  Signs;  Advanced  Technology 
Information  Systems  (SFgo);  Signals  and  Signs  Maintenance  and  Renovation;  Street 
Resurfacing  and  Equipment;  Traffic  Calming;  Pedestrian  Circulation/Safety;  Curb 
Ramps;  Transportation  Demand  Management/Parking  Management;  and 
Transportation/Land  Use  Coordination  -  ACTION* 

6.  Allocate  $10,511,000  in  Prop  K  Funds  to  MUNI,  Subject  to  Special  Conditions  and 
the  Attached  Cash  Flow  Distribution  Schedule,  for  the  Construction  of  the  MUNI 
Metro  East  Maintenance  Facility,  as  a  Loan  to  be  Repaid  From  STIP  Funds  When 
They  Become  Available  in  FY  200  -08  -  ACTION* 

7.  Allocate  $15,500,296  in  Prop  K  Funds  to  MUNI,  Subject  to  the  Attached  Fiscal  Yc.ir 
Cash  Flow  Distribution  Schedule,  for  the  acquisition  of  thirtv  30-foot  hvbrid  electnc 
buses -ACTION* 

8.  Allocate  $172,507  in  Prop  K  Funds  to  MUNI,  Subject  to  the  Attached  Cash  Flow 
Distribution  Schedule,  for  Improvements  to  MUNT's  Central  Control  Facilitv.  - 
ACTION* 
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9.  Allocate  $3,735,000  in  Prop  K  Funds  to  MUNI,  Subject  to  the  Attached  Cash  Flow 
Distribution  Schedule,  for  the  Purchase  and  Modification  of  Forty-Five  1993  Gillig 
Motor  Coaches  to  be  Acquired  From  AC  Transit  -  ACTION* 

Recommendation  from  the  Finance  Committee 

10.  Adopt  the  Authority  Investment  Policy  -  ACTION* 

1 1 .  Adopt  Positions  on  State  Legislation  -  ACTION* 

Items  for  Direct  Board  Consideration 

12.  Approve  settlement  agreement  in  Their  v.  Systan,  Inc,  Roy  Lave  and  the  San 
Francisco  County  Transportation  Authority,  and  amend  the  Octavia  Blvd. /Central  Freeway 
Replacement  Project  Scope  to  include  settlement  of  claims  in  this  case. 

A)  Closed  Session  -  Existing  Litigation 

CONFERENCE  WITH  LEGAL  COUNSEL  -  EXISTING  LITIGATION 
(Government  Code  section  54956.9(a)) 

Case  name:  Their  v.  Systan,  Inc.,  Roy  Lave,  and  the  San  Francisco  County 

Transportation  Anthony 

Court:  San  Francisco  Superior  Court 

Case  number:  CGC  04  -  427909 

Date  Filed:  Jan.  9,  2004 

B)  Report  on  Action  Taken  in  Closed  Session  and  Vote  to  elect  whether  to 
disclose  any  or  all  discussions  held  in  closed  session  (Government  Code 
section  54957.1(a)(3))  -  ACTION 

C)  Approve  settlement  agreement  and  amendment  to  Octavia  Blvd.  Project 
Scope -ACTION* 

Other  Items 

13.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

14.  Public  Comment 

15.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  h  t  tp :  /  /  www .  s  f g  o  v .  org  /  s fgtv  or  that  evening  at  6:00  pm 
on  Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know 
the  exact  cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast 
rimes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple 
chemical  sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be 
sensitive  to  various  chemical  based  products.  Please  help  the  City-  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to 
participate  in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days 
before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to 
influence  local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF 
H:\BoardMeetings\AGENDA\2005\5-Mayl7  2005.doc  Page  2  Of  3 


Campaign  &  Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information 
about  the  Lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San 
Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 


,  PUBLIC  HEARING:  FY  2005/06  ANNUAL  BUDGET 
TUESDAY,  June  21,  2005  11:00  AM 

Pursuant  to  California  Public  Utilities  Code  Section  131266,  the  following 
notice  is  hereby  given: 

The  San  Francisco   County  Transportation   Authority,   at   its  regularly 
scheduled  Board  of  Commissioners  meeting  of  Tuesday,  (une  21, 
11:00  a.m.  in  the  Legislative  Chamber,  City  Hall  Room  250,  at  1  Dr.  Carlt<  m 
B.  Goodlett  Place,  San  Francisco,  will  hold  a  hearing  to  consider  the  adoption 
of  its  Fiscal  Year  2005/06  Budget. 

Prior  to  adoption  of  the  FY2005/06  budget  by  the  Authority  Board  of 
Commissioners,  the  Finance  Committee  of  the  Authority  w  ill  consider  the 
FY2005/06  Annual  Budget  in  the  amount  of  approximately  SI 84  mil' 
its  regular  meeting  on  Tuesday,  June  21,  2005  at  10:00  a.m.  in  City  Mall  R 
263.  The  proposed  budget  will  be  available  for  public  review  beginninj 
31,  2005  at  the  Board  of  Supervisors  Clerk's  Office  at  City  Hall,  a;  th<  § 
Francisco  Public  Library  (Main  Branch),  at  the  offices  of  various  Chambers 
of  Commerce,  and  at  the  San  Francisco  County  Transportation  Authority 
office  at  100  Van  Ness,  25th  Floor,  as  well  as  through  the  Authority's  website 
at  www.sfcta.org. 

DOCUMENTS  DEPT. 
MAY  3  1  2005 

SAN  FRANCISCO 
PUBLIC  LIBRARY,, r 


San  Francisco  County  Transportation  Authority 
Proposed  FY2005/06  Budget 
Attachment  A 


Adopted 

Proposed 

REVENUES: 

Budget 

Increase  / 

Budget 

FY2004/05 

 Decrease  

FY2005/06 

SALES  TAX 

Unobligated  Funds  FY04/05 

S  21,943,023 

S  (21,943,023) 

5 

Cash  Transfer  In 

2,458,868 

104,084,361 

106,543,229 

Sales  Tax  Revenues 

63,124,000 

7,376,000 

70,500,000 

Interest  Income 

1 ,0 1 0,000 

(150,600) 

859,400 

Deobligations 

2,000,000 

2,000,000 

Debt  Issuance  Proceeds 

ini         v,  -: 

S  196,927,756 

$  (17,(125,127) 

$  179,902,629 

TRANSPORTATION  FUNDS  FOR  CLEAN  AIR  (TFCA) 

Unobligated  Funds  FY04/05 

S  158,174 

S  21,919 

S  180,093 

Annual  Revenue 

696,924 

34,178 

731,102 

 Interest  

 [2j27£ 

 27;442_ 

 15^_ 

S  938,637 

 ■  " — :  — — 1  

CONGESTION  MANAGEMENT  AGENCY  (CMA) 

Federal  Earmark  —  Doyle  Drive 

$ 

S  992,000 

STP3/o 

435,000 

S  338000 

es    ax    ontnxinon  or 

56,359 

(16,44  ) 

39,918 

Outer  Mission  (Mission-Geneva)  Planning 

81,000 

81,000 

Sales  Tax  Contnbunon  ^                    (Mission-Geneva)  Planning 

ommunitv  .lmx     r.mT.  .n.mon  ans 

60000 

60000 

6  ' 

Multi-Mod. il  (  ingin-Di-Min.inon  Study 

155,000 

155/XW 

\'an  Xc^  IW  R.ipui  I'r.inMt  Study 

175,000 

1011,000 

Sales  Tax  Contribution  for  Van  Ness  Bus  Rapid  Transit  Study 

33,000 

33,000 

Transportation  Land  Use  Studies 

150,000 

150,000 

Sales  Tax  Contribution  for  Transportation  Land  Use  Studies 

17,715 

17,715 

Travel  Demand  Model  Service  Bureau  (fees) 

100,000 

70,897 

SB45  Planning/Monitoring 

65,000 

F\\"HA  Congestion  Pricing  Model 

Octavia  Boulevard  -  Parking  Revenue 

400,000 

555 

Octavia  Boulevard  -  Land  Sale  Proceeds 

Bicycle  Plan  Update  Community  Outreach 

Bayview-Oakdale  Caltrain  Station  Study 

85000 

S  15,776,610 

$  (12,962,102) 

$  2,814,508 

TOTAL AL THORITE  REVENUES  

$  213,571,742 

S  (29,915,968) 

$  183,655,774 

EXPENSES: 

CAPITAL  EXPENSES 

5205,014,735 

(527,586,484) 

$177,428,251 

Sales  Tax  Program 

184,796,957 

170,489,184 

Transportation  Fund  for  Clean  Air 

820,000 

°4(10L073) 

718,927 

Congestion  Management  Program 

12,110,720 

(12,110,720) 

Project  Support 

7,287,058 

6,220,140 

OPERATING  EXPENSES 

55,881,435 

($421,828) 

$5,459,607 

Personnel  Expenses 

2,382,892 

426,965 

2,809,857 

Non-Personnel  Expenses 

3,498,543 

(848,793) 

2,649,750 

NON-RECURRING  EXPENSE 

694,689 

664  000 

UNOBLIGATED  FUNDS 

$  1,980,883 

($1,876,967) 

$103,916 

TOTAL  AUTHORITY  EXPENSES  +  UNOBLIGATED 

$213,571,742 

($29,915,968) 

$183,655,774 

Sales  Tax  Fund  Reserve 

9,468,600 

'S2.418.60O: 

7,050,000 

San  Francisco  County  Transportation  Authority 
Proposed  Fiscal  Year  2005/06  Annual  Budget 
Attachment  B 

Draft  Annual  Work  Program 

The  Authority's  Annual  Work  Program  includes  activities  in  four  distinct  areas:  Fund  Programming  and 
Legisladon,  Project  Delivery  Support  and  Oversight,  Planning,  and  finance  and  Administration  '! 
activities  address  the  Authority's  responsibilities  as  administrator  of  the  Prop  K  local  sales  tax  I  l 
transportation,  as  Congestion  Management  Agency  for  San  Francisco,  and  as  local  program  man  iger  i  I 
the  Transportation  Fund  for  Clean  Air  (TFCA).  The  proposed  Work  Program  reflects  tl 
in  which  activities  are  managed  at  the  Authority,  by  functional  area  and  project,  rathe: 
source.  This  approach  also  reflects  the  principle  that  all  activities  at  the  Authority  are  geared  an 
contribute  to  expediting  the  efficient  delivery  of  transportation  projects,  and  the  vast  majoritj  is  I  u 
with  combinations  of  revenue  sources. 

FUND  PROGRAMMING  AND  LEGISLATION 

The  passage  of  Prop  K  in  November  2003,  introduced  major  changes  to  the  sales  tax  program  ! 
New  Expenditure  Plan  expanded  the  number  of  funding  categories  from  those  under  Prop  B  (the 
previous  expenditure  plan),  incorporating  a  number  of  new  large  capital  projects,  made  several  regional 
transit  operators  eligible  recipients  for  Prop  K  funds,  changed  eligibility  rules  across  the  b 
imposed  new  requirements  for  prioritized  5-Year  Programs  and  for  more  stringent  monitor:: 
efficient  and  timely  use  of  sales  tax  funds.  While  the  FY  2004/05  Work  Program  focused  -  m 
transition,  including  the  development  of  the  new  Strategic  Plan  and  5  Year  Priori:.  Programs, 
FY2005/06  Work  Program  looks  beyond  that,  aiming  at  strategic  funding  issues  that  will  affeci 
implementation  of  many  of  the  important  improvements  to  the  transportation  system  made  p 
the  passage  of  Prop  K.  Among  those  are  continued  protections  for  state  funds  (Prop  42,  STI  I' 
repayment  strategies)  and  active  participation  in  the  development  of  proposals  for  new  reven 
preliminary  Work  Program  also  includes  activity  on  the  next  Regional  Transportation  Plan  .-.^  well  is 
the  monitoring  of  timely  use  of  state  and  federal  funds,  particularly  to  protect  existing  grants 
of  budget  crisis  at  the  state  level. 

Programming  is  traditionally  a  cyclical  set  of  activities,  but  the  mukiplicitv  of  programs  hand  ( 

Authority  result  in  a  steady  year-round  workload,  exacerbated  during  particularlv  acute 

end  of  the  fiscal  year,  when  annual  Prop  K  allocations  are  processed  for  the  following 

will  see  $165  million  in  programming  to  capital  expenditures  out  of  Prop  K.  The  following  arc  the  kev 

activities  anticipated  for  the  Programming  division: 

•  Prop  K  Annual  Programming  Cycle 

•  Prop  K  Call  for  Projects 

•  Prop  K  Individual  Project  Allocations  (ongoing) 

•  Prop  K  Strategic  Plan  (implementation  and  amendments) 

•  Prop  K  Mandated  5-Year  Priontization  Programs  (implementauon  support) 

•  TFCA  Annual  Local  Programming  Cycle  (determine  priorities  and  manage  program) 

•  TFCA  Annual  Regional  Programming  Cycle  (assist  sponsors  with  applications) 

•  TLC/HIP  Local  Programming  Cycle  (manage  program) 

•  TLC/HIP  Regional  Programming  (assist  sponsors  with  applications) 

•  Lifeline  Program  (call  for  projects  and  determination  of  pnoritv  lis: 

•  Select  Committee  on  Paratransit  (staffing) 

•  Regional  Transportation  Plan  Coordination 
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San  Francisco  County  Transportation  Authority 
Proposed  Fiscal  Year  2005/06  Annual  Budget 
Attachment  B 

Draft  Annual  Work  Program 

•  State  Transportation  Improvement  Program  (STIP)  funding  amendments  and  AB  3090 
(repayment)  applications  to  the  California  Transportation  Commission 

•  Interregional  Transportation  Improvement  Program  (ITIP)  programming  (prioritization  of  SF 
projects  and  negotiation  with  other  Bay  Area  CMAs  and  the  state) 

•  Prop  42  Funding  (TCRP  applications  for  allocation  and  reimbursement  from  CTC) 

•  Federal  Transportation  Improvement  Program  (TIP)  amendments  (coordination  and  processing 
withMTC) 

•  Regional  Measure  2  programming  issues  (assist  project  sponsors  and  coordinate  with  MTC) 

•  Congestion  Management  Program  CIP  Amendments 

•  Follow  up  project/development  and  programming  for  Market  Street  study  projects 

•  Programming  of  Federal  STP/CMAQ  funds  (including  prioritization  and  support  to  project 
sponsors  with  applications  and  timely  obligation  of  grant  funds  and  compliance  with  project 
delivery  requirements) 

•  Advocacy  for  regional,  state  and  federal  funds  (including  MTC/Partnership  and  CM  A 
Association  committee  work  and  ongoing  coordination  with  and  appearances  before  the  MTC, 
the  California  Transportation  Commission  and  federal  agencies) 

•  State  and  Federal  Legislation  (tracking  and  development) 

PROJECT  DELIVERY  SUPPORT  AND  OVERSIGHT 

The  Authority's  responsibilities  in  this  regard  stem  from  its  three  statutory  roles:  Prop  K  Administrator, 
Congestion  Management  Agency  and  TFCA  Local  Program  Manager.  The  Capital  Projects  division 
ensures  the  timely  and  cost  effective  delivery  of  the  Authority's  projects  and  programs,  carrying  out  the 
adopted  Project  Delivery  policies.  It  monitors  the  delivery  of  projects  receiving  Prop  K,  TFCA  and  state 
and  federal  grants  programmed  by  the  Authority,  coordinating  with  the  Programming  section  to  ensure 
that  projects  comply  with  timely-use-of-funds  requirements,  to  avoid  loss  of  state  and  federal  grant 
funds.  The  Authority  also  has  more  direct  project  delivery  responsibilities  for  the  Doyle  Drive 
Replacement  project  and  a  number  of  Prop  K  funded  Bicycle  Plan  projects. 

Key  activities  foreseen  for  FY  2005/06  in  project  delivery  support  and  oversight  include  the  following: 

•  Third  Street  Light  Rail  Line  and  Metro  East  Maintenance  Facility  (project  management  oversight 
and  technical  support) 

•  Central  Subway  (modeling  support,  scope/cost/schedule  assessment,  project  management 

oversight) 

•  Doyle  Drive  Replacement  Project  (lead  agency  for  completion  of  environmental  studies  - 
EIR/EIS  and  lead  agency  for  detailed  engineering  design) 

•  Octavia  Blvd./Central  Freeway  (administer  public  info  program,  staff  CAC,  fiscal  agent 
responsibilities,  complete  prioritization  of  ancillary  projects  for  delivery) 

•  Transbay  Terminal/  Caltrain  Downtown  Extension  (scope/cost/schedule  assessments,  project 
management  oversight) 

•  Transit  Guideway  and  Facilities  Rehabilitation  (Muni,  BART,  and  Caltrain  programs, 
scope/cost/schedule  assessment,  project  management  oversight) 

•  19th  Avenue  improvements  (conceptual  planning  and  engineering,  scope/cost/schedule 
assessment,  and  project  management  oversight) 
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San  Francisco  County  Transportation  Authority 
Proposed  Fiscal  Year  2005/06  Annual  Budget 
Attachment  B 

Draft  Annual  Work  Program 

•  Bicycle  Program  implementation  (conceptual  planning  and  engineering,  environmental  I 
design  and  implementation) 

•  Engineering  support  on  Prop  K  projects,  such  as  Bus  Rapid  Transit   BRT  on 

and  Geary  Blvd.,  Balboa  Park  Stadon  Access  improvements  and  19th  Ave  Improvements 
(scope/cost/schedule  assessment,  project  management  oversight) 

•  State  and  Federal  Authority-programmed  Grants  (scope/cost/schedule  assessment,  m 
for  dmely  use  of  funds,  issue  resoludon) 

•  CityBuild  Pilot  Program  (pardcipadon  in  steering  of  citywidc  coordinated  training  for 
construction  jobs,  initiated  by  the  Authority  and  Mayor's  Office) 

•  Prop  K  reimbursements  to  project  sponsors  (ongoing  management  of  the  drawdown  process, 
including  analysis  of  reimbursement  requests  for  scope  and  amounts,  in  coordination  with 
Finance  and  Administration 

•  Development  and  implementation  of  a  project  controls  database,  ,  in  coordination  with  I  inafl  I 
and  Administration 

•  Monitoring  and  reporting  of  Prop  K  cash  flow  needs  in  concert  with  the  Finance  s 
determine  the  likely  upcoming  borrowing  needs  for  Prop  K.  funds 

•  The  monitoring  and  reporting  to  affected  sponsors  of  finance  costs  associated  with, 
activity  under  Prop  K,  in  coordination  with  Finance  and  Administradon 

•  Annual  Prop  K  Programs  (scope/ cost/ schedule  assessment) 

PLANNING 

The  Authority  has  an  increasingly  complex  set  of  responsibilities  for  planning  activities  leading  I 
implementation  of  Prop  K  funded  and  other  transportation  projects.  Those  responsibilities  stem  from 
statutory  mandates  as  well  as  from  Prop  K.  Under  state  law,  the  Authority  is  responsible  for 
development  of  the  countywide  long  range  transportation  plan  for  San  Francisco.  It  is  also  responsible 
for  the  periodic  update  of  the  Congestion  Management  Program.  During  FY  2005/06,  the 
will  be  producing  the  2005  Congestion  Management  Program  Report,  including  the  results  of 
monitoring  of  level  of  service  on  streets  that  are  part  of  the  CMP  network  in  San  Franciso  ■ 

In  addition,  the  Authority  will  be  engaged  in  a  number  of  study  efforts  on  specific  cornd-r-  A  gi 
part  of  these  activities  will  take  place  under  special  state,  regional  and  federal  grants  obtained  by  the 
Authority.  The  main  areas  of  activity  anticipated  for  the  planning  section  during  FY  2005/06  are  as 
follows: 

•  Countywide  Transportation  Plan  (follow  up) 

•  Travel  Demand  Model  Recalibration  and  Updates  (maintenance  and  impro%'ement  of  the  model 
and  services  to  several  city  departments  and  key  Prop  K  projects) 

•  Strategic  Analysis  Reports  (follow  up  of  Level  of  Service  SAR  Technical  Working  Group  and 
completion  of  2-3  SARs) 

•  Geary  Corridor  BRT  Study  (completion  of  conceptual  planning  and  start  of  PE/environmental 
stage  of  planning,  including  management  of  consultants) 

•  Van  Ness  BRT  Study  (completion  of  conceptual  planning  and  start  of  PE/environmentaJ  stage 
of  planning,  including  management  of  consultants) 

•  Mission-Geneva  Transportation  Study  (lead  the  community-based  transportation  study  and 
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San  Francisco  County  Transportation  Authority 
Proposed  Fiscal  Year  2005/06  Annual  Budget 
Attachment  B 

Draft  Annual  Work  Program 

including  management  of  consultants) 

•  Tenderloin-Little  Saigon  Transportation  Study  (lead  the  community-based  transportation  study 
and  including  management  of  consultants) 

•  Bayview  Oakdale  Caltrain  Station  Relocation  Study  (follow  up  ridership  and  system  impact 
studies  with  Caltrain  and  MUNI) 

•  Bicycle  Plan  Update  (oversight  and  technical  assistance  on  specific  issues) 

•  Pedestrian  Master  Plan  (oversight  and  technical  assistance  on  specific  issues) 

•  Balboa  Park  Stadon  Study  (coordinadon  of  development  of  further  conceptual  engineering  for 
feasibility,  and  related  studies  (service  planning,  alternadves  analysis,  site  planning  and  a  funding 
plan),  with  MUNI,  BART  and  City  departments) 

•  Level  of  Service  Monitoring  (mandated  by  CMP  law,  and  determinadon  of  deficiencies) 

•  Transit  Preferential  Streets  Master  Plan  (coordinadon  with  MUNI  to  apply  new  data  from 
Transit  On-Board  Survey  to  a  study  of  TPS  network  planning) 

•  19th  Avenue  Transportation  Plan  (lead  community-based  study  including  coordinadon  among 
Caltrans  and  City  Departments  and  manage  consultants) 

•  Visitacion  Valley  -  Bi  County'  Study  (coordination  with  City  departments  and  San  Mateo 
jurisdictions  to  examine  transportation  needs) 

•  Transportation/Land  Use  Coordination  activities  (as  required  of  all  CMAs  by  MTC,  including 
further  work  with  the  Planning  Department  on  the  land  use  allocation  model,  oversight  of 
Travel  Demand  Management  programs,  and  integration  of  land  use  considerations  into  corridor 
studies) 

•  Parking  Assessment  District  Pilot  Program  (planning  and  design  of  new  program  in 
coordination  with  Planning  Department  and  DPT) 

In  addition,  the  planning  section  is  expected  to  attend  coordination  meetings  with  other  city  agencies 
and  community  organizations  as  necessary  to  deliver  the  main  products  in  the  work  program,  and  cover 
meetings  of  the  Bay  Area  Partnership's  Planning/Programming  Technical  Advisory  Committee. 

FINANCE  AND  ADMINISTRATION 

With  the  adoption  of  the  FY2005  Strategic  Plan  Update  in  March  2005,  the  Authority  completed  its 
transition  from  the  Prop  B  to  the  Prop  K  Expenditure  Plan.  The  Finance  and  Administration  group  will 
continue  its  internal  agency  infrastructure  development  process  through  FY2005/06  by  reviewing  the 
internal  controls  protocols  developed  during  FY2004/05,  and  completing  the  important  task  of 
integrating  the  accounting  and  financial  grant  tracking  systems.  Other  activities  during  the  year  will 
include: 

•  Procurement  of  goods  and  services 

•  Procurement  of  new  administrative  services  contracts 

•  Fiscal,  single  and  triennial  audits 

•  Office  space  improvement  completion 

•  Debt  program  management 

•  DBE  policy  update  and  program  administration 

•  Human  resources  administration,  including  recruitment  and  personnel  and  benefits  management 

•  Website  development  and  expansion 
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Administrative  support 
Board  and  committee  support 
Routine  legal  issues  and  claims 
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San  Francisco  County  Transportation  Authority 
Proposed  FY2005/06  Budget 
Attachment  C 


Adopted 

Proposed 

REVENUES: 

Budget 

Increase  / 

Budget 

FY2004/05 

l)i\  reave 

FY2005/06 

SALES  TAX 

Unobligated  Funds  FY04/05 

S  21,943,023 

5 

Cash  Transfer  In 

2,458,868 

104,084,361 

106,543,229 

Sales  Tax  Revenues 

63,124,000 

7,376,000 

70,500,000 

Interest  Income 

1,010,000 

(150,600) 

859,400 

Deobligations 

2,000,000 

2,000,000 

Debt  Issuance  Proceeds 

106,391,865 

(106,391.865) 

$  196,927,756 

$  (17,025,127) 

$  179,902,629 

TRANSPORTATION  FUNDS  FOR  CLEAN  AIR 

Unobligated  Funds  FY04/05 

S  158,174 

S  21,919 

S  180,093 

Annual  Revenue 

696,924 

34J78 

731,102 

Interest 

12  2"H 

15,164 

27,442 

$  867,376 

$  71,261 

$  938,637 

CONGESTION  MANAGEMENT  AGENCY 

Federal  Earmark  --  Doyle  Drive 

S 

S  992,000 

S  992,000 

STP  3% 

435,000 

(97,000) 

338,000 

Sales  Tax  Contribution  for  STP  3% 

56,359 

(16,441) 

39,918 

Outer  Mission  (Mission-Geneva)  Planning 

81,000 

81,000 

Sales  Tax  Contribution  for  Outer  Mission  (Mission-Geneva)  Planning 

9,000 

9,000 

Community-Based  Transportation  Plans 

60,000 

60,000 

Sales  Tax  Contribution  for  Community-Based  Transportation  Plans 

60,000 

60,000 

Multi-Modal  Origin-Destination  Study 

155,000 

1 55,000 

Van  Ness  Bus  Rapid  Transit  Study 

175,000 

(75,000) 

100,000 

Sales  Tax  Contribution  for  Van  Ness  Bus  Rapid  Transit  Study 

33,000 

33,000 

Transportation  Land  Use  Studies 

150,000 

150,000 

Sales  Tax  Contribution  for  Transportation  Land  Use  Studies 

17,715 

17,715 

Travel  Demand  Model  Sen-ice  Bureau  (fees) 

100,000 

(29,103) 

70  897 

SB45  Planning/Monitoring 

87,000 

(22,000) 

65,000 

FWHA  Congestion  Pricing  Model 

416,978 

416,978 

Octavia  Boulevard  -  Parking  Revenue 

400,000 

(400,000) 

Octavia  Boulevard  -  Land  Sale  Proceeds 

14,352,251 

(14,126,251) 

226,000 

Bicycle  Plan  Update  Community  Outreach 

5,000 

Bayview-Oakdalc  Caltrain  Station  Study 

$  15,776,610 

$  (12,962,102) 

$  2,814,508 

TOTAL  REVENUES 

i  213,571,742 

S  (29,915,968) 

$  183,655,774 

San  Francisco  County  Transportation  Authority 
Proposed  FY2005/06  Budget 
Attachment  C 


EXPENDITURES 

Adopted 

Budget 
FY2004/03 

IncrcMc  / 

1 

Budge. 

FY2005/06 

CAPITAL  EXPENDITURES 

SALES  TAX  PROGRAM 

Individual  Project  Grants 

Programs  &  Initiatives  (5-Year  Prioritization  Programs) 
Debt  Issuance  Costs 
Debt  Service 

Technical  Professional  Services 

5  146,700,000 
35,000,000 
804,406 
2,292,551 
16,378,699 

(733*7,143 
55,704,353 
(804,406) 
4.189.421 

(3,032,198) 

$  73302359 
90.704353 

6.481.973 
3>»6jOI 

S  191,175,656 

$  (17,339,971) 

$  173,835,685 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 

Individual  Project  Grants 
Programs  &  Initiatives 
Technical  Professional  Services 

S  674,000 

13,865 

$  567.927 
151.000 
I3JB  : 

$  820,000 

S  (87,208) 

S                "32.  "92 

CONGESTION  MANAGEMENT  PROGRAM 

Individual  Project  Grants 
Programs  &  Initiatives 
Technical  Professional  Services 

S 

S  13,019,079 

S  (10,159305) 

S  2.859,7-4 

TOTAL  CAPITAL  EXPENDITURES  (ALL  PROGRAMS) 

Individual  Project  Grants 

Debt  Issuance  Costs 
Debt  Service 

Technical  Professional  Services 
TOTAL  CAPITAL  EXPENDITURES 

S  159.484,720 

804,406 
2,292,551 
S-.2S". 

(804,406) 
4,189,421 

$  73^70.786 
6.481.973 

$  205,014,735 

S  (27.586,484) 

San  Francisco  County  Transportation  Authority 
Proposed  FY2005/06  Budget 
Attachment  C 


Adopted 

Proposed 

OPERATING  EXPENDITURES 

Budget 

Increase  / 

Budget 

FY2004/05 

Decrease 

FY2005/06 

PERSONNEL 

SALES  TAX  PROGRAM 

Salaries 

S  1,236,058 

130,055 

S  1,366,113 

Fringe  Benefits 

444,981 

29,003 

473,984 

Pay  for  Performance 

32,356 

37^887 

70,243 

$  1,713,395 

$  196,945 

$  1,910,340 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 

Salaries 

Fringe  Benefits 

S  15,760 
5,674 

(4,456) 
(1,518) 

S  11,304 
4,156 

Pay  for  Performance 

413 

128 

541 

$  21,847 

$  (5,846) 

$  16,001 

CONGESTION  MANAGEMENT  PROGRAM 

Salaries 

S  467,222 

154,581 

S  621,803 

Fringe  Benefits 

168,198 

60.297 

228,495 

Pay  for  Performance 

12,230 

20,988 

33,218 

$  647,650 

$  235,866 

$  883,516 

TOTAL  PERSONNEL  EXPENDITURES  (ALL  PROGRAMS) 

Salaries 

S  1,719,040 

280,180 

S  1,999,220 

Fringe  Benefits 

618,853 

87,782 

706,635 

Pav  for  Performance 

44,999 

59,003 

104,002 

TOTAL  PERSONNEL  EXPENDITURES  (ALL  PROGRAMS) 

I  232,892 

S  426,965 

$  2,809,857 

NON-PERSONNEL 

SALES  TAX  PROGRAM 

Administrative  Overhead 

1,146,691 

(144,816) 

1,001,875 

Furniture  &  Fixtures 

301,987 

(163,987) 

138,000 

Commissioner-Related  Expenses 

74,800 

( 1 6,800) 

58,00(1 

$  1,523,478 

S  (325,603) 

$  1,197,875 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 

Administrative  Overhead 

12,783 

(4,721) 

8,062 

Furniture  &  Fixtures 

$  13,408 

S  (5,346) 

$  8,062 

CONGESTION  MANAGEMENT  PROGRAM 

Administrative  Overhead 

70,090 

416,973 

487,063 

Furniture  &  Fixtures 

1 27,388 

$  197,478 

$  289,585 

$  487,063 

TOTAL  NON-PERSONNEL  EXPENDITURES  (ALL  PROGRAMS) 

Administrative  Overhead 

S  1,523,478 

S  1,197,875 

Furniture  &  Fixtures 

1,900,265 

1,393,875 

Commissioner-Related  Expenses 

74,800 

(16,800, 

58,000 

TOTAL  NON-PERSONNEL  EXPENDITURES  (ALL  PROGRAMS) 

S  3,498,543 

5  (848,793) 

S  2,649,750 

TOTAL  OPERATING  EXPENDITURES 

$  5,881,435 

S  (421,828) 

$  5,459,607 

NON-RECURRING  EXPENSE 

S  694,689 

S  (30,689) 

$  664,000 

TOTAL  OPERATING  EXPENSE  PLUS  NON-RECURRING 

$  6,576,124 

(452,517) 

$  6,123,607 

UNOBLIGATED  FUNDS 

Sales  Tax  Program 

S 

S 

Transportation  Fund  for  Clean  Air 

12,121 

91,795 

103,916 

Congestion  Management  Program 

1,968,762 

$  1,980,883 

S  (1,876,967) 

$  103,916 

TOTAL  EXPENDITURES  +  UNOBLIGATED 

$  213,571,742 

$  (29,915,968) 

$  183,655,774 

SALES  TAX  FUND  RESERVE 

$9,468,600 

$7,050,000 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  June  21 ,  2005 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Daly, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 

CLERK:  Pooja  Jhunjhunwala 

1.  Roll  Call 

2.  Approval  of  Minutes  of  May  17,  2005  meeting  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Confirm  Aida  Berkovitz  and  Andrew  Green  as  New  Members  to  the  Geary  Citizens 
Advisory  Committee  and  Appoint  Leslie  Clark,  Jean  Fraser  and  Diego  Sanches  as 
Alternatives  to  the  Committee  -  ACTION* 

6.  Approve  Prop  K  5-Year  Prioritization  Programs  for  Pedestrian  and  Bicvcle  Facilitv 
Maintenance;  Bicycle  Circulation/Safety;  and  Tree  Planting  and  Maintenance,  as 
presented-  ACTION* 

7.  Allocate  $46,646,204  in  Prop  K  Funds,  with  Conditions  and  Subject  to  the  Attached 
Fiscal  Year  Cash  Flow  Distribution  Schedules,  for  36  Prop  K  Funding  Requests  and 
Appropriation  of  $50,000  in  Prop  K  Funds  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  for  the  Van  Ness  BRT  Conceptual  Design,  as  Presented  - 
ACTION* 

8.  Support  the  Fourth  Street  Alignment  of  the  Central  Subway  as  the  Locally  Preferred 
Alternative  and  Amend  Resolution  04-51  Authorizing  a  Change  in  Scope  so  that 
Previously  Allocated  Funds  Can  Be  Spent  on  the  New  Alignment  -  ACTION* 

9.  Approve  an  Amendment  to  Resolution  02-1 7  to  Change  Scope,  Cost,  and  Schedule  for 
MUNI's  Operator  Restroom  Project,  as  Requested  -  ACTION* 
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Recommendations  from  the  Personnel  Committee 

10.  POSSIBLE  CLOSED  SESSION:  Public  Employee  Performance  Evaluation  - 
ACTION 

The  Authority  will  hold  a  closed  session  under  Gov.  Code  54957  concerning  the  annual 
evaluation  of  performance  of  the  Executive  Director. 

OPEN  SESSION:  After  the  closed  session,  the  Chair  shall  report  the  vote  taken  on 
any  motion  in  the  closed  session. 

1 1 .  Fix  Annual  Compensation  for  the  Executive  Director  -  ACTION* 
Recommendations  from  the  Finance  Committee 

12.  Adopt  the  Proposed  FY2005/06  Annual  Budget  and  Work  Program  -  ACTION* 

13.  Approve  an  Amendment  to  the  FY  2004/05  contract  with  the  City  Attorney's  Office  in 
an  amount  of  $110,000;  and  Approve  FY  2005/06  professional  services  contracts  with 
the  City  Attorney's  office  in  an  amount  not  to  exceed  $50,000  and  with  the  San 
Francisco  Community  Television  Corporation  in  an  amount  not  to  exceed  $30,000- 
ACTION* 

14.  Approve  a  One  Year  Extension  to  the  Contract  with  Cordoba/  Zurinaga  Joint  Venture 
for  On-Call  Professional  Engineering  Services  in  an  amount  not  to  exceed  $350,000  - 
ACTION* 

15.  Adopt  Positions  on  State  Legislation  -  ACTION* 
Items  for  Direct  Board  Consideration 

16.  Approve  a  Resolution  Authorizing  the  Setdement  of  the  Lawsuit  entitled  T bier  v.  Systan, 
Inc.,  Roy  Lave,  and  the  San  Francisco  County  Transportation  Authority,  filed  on  January  9,  2004, 
in  San  Francisco  Superior  Court,  Case  #  CGC  04-42790  for  a  total  amount  of 
$175,000,  of  which  the  Authority  will  pay  $150,000  ($93,878.21  is  payment  for  work 
completed  by  Thier  PR  and  $56,121.79  is  an  estimated  cost  of  services  that  would  have 
been  performed  by  Thier  PR  during  the  notice  period  required  for  termination)  and 
Systan  will  pay  $25,000  -  ACTION* 

Other  Items 

17.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
Listed  above,  or  introduce  or  request  items  for  future  consideration. 

18.  Public  Comment 

19.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http://  wv. a  .gfgj  n  .<  >tg  -t^y  or  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various 
chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 
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To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in 
the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  daya  before  the  meeting 

Lobbyist  Registrarion  and  Reporting  Requirements:  Individuals  and  entities  thai  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  |SF  Campaign  St  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (413)  381-2300;  or 
website  www.sfgov.org/ethics. 
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SAN  FRAJMCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Special  Meeting  Notice 


Date: 
Location: 


11:30  a.m.,  Tuesday,  July  12,  2005 
Legislative  Chamber,  Room  250,  City  Hall 


Commissioners: 


McGoldriek  (Chair),  Alioto-Picr  (Vice-Chair),  Amm/ano,  Dah 
Duftv,  Elsbernd,  Ma.  Maxwell.  MirK.tyrr:.       ,-i:   ••     :    -  1 


1.    Roll  Call 


CLERK:  Pooja  Jhunjhunw  a]  I 


Item  for  Direct  Board  Consideration 

2.  Authorizing  the  Amendment  of  the  credit  agreement  relating  to  the  Authority'* 
Commercial  Paper  notes,  and  the  Taking  of  all  other  actions  necessary  in 
connection  with  such  notes-  ACTION* 

On  March  30,  2004.  the  Authority  Board  adopted  Resolution  t 
commercial  paper  program,  which  included  a  credit  support 
Wumembcrg  (LBBW).  This  requited  facility  is  in  the  form  of  a  r 
annum,  with  a  term  not  to  exceed  five  (5)  years.  As  a  German  sfc 
received  government  support,  which  has  allowed  it  to  offer  b< 
agreement,  this  government  support  will  cease  for  all  German  s 
2005.  LBBW  has  offered  the  Authority  the  opportunity  to  extend 
favorable  terms,  along  with  a  grandfathered  State  guarantee,  until  1 
commercial  paper  dealers,  financial  advisors,  general  and  bo 
advantageous  to  amend  the  credit  agreement  with  LBBW  This  [< 
agreement  to  December  29,  2015.  Wc  are  not  seeking  to  expand 
currently  authorized  S200M.  We  arc  peeking  the  authoriza 
agreement  relating  to  die  Authority's  commercial  paper  nc 
necessary  in  connection  with  such  notes. 

3.  Adjournment 


4  approving  the  Authority^  S200M 
provided  bv  Landcshank  rWen- 
line  of  credit  at  1 4  basis  points  pc 
d  institution.  LBBW  has  historically 
:s.  Pursuant  to  a  European  Union 
ice!  banking  inftticutions  on  July  18, 
ting  credit  facility  under  the  current 
:r  29,  201 3.  Aftcr  consulting  with  its 
->eel,  wc  de*eriTur.cd  it  would  be 
l  extension  of  the  life  of  the  credit 
nmcrcial  paper  program  beyond  its 
the  amendment  of  the  credit 
i  the  taking  of  all  other  action? 


Please  note  that  the  meeting  proceedings  car.  be  vicu-cd  live  at  httDi/Area?  s'-'e 
Channel  26  in  San  Francisco,  wi'h  a  repeat  on  the  weekend  (ether  SatOrdav  n 
times  tot  weekend  viewing,  please  caJ]  SFGTV  at  (4151  557-4293  on  Friday  whi 
In  order  to  assist  the  City's  efforts  to  accommodate  ->crsons  v;  th  sc^c-  a'' 
sensitivity  or  related  disabilities,  attendees  at  ail  public'mcctjnus  '\rc  'crrvr-dcd' 
chemical  based  p-oducts.  PLfase  '-dp  :'ir  C:-.  ,Cr.-^  — "c--—"-'-- - ~  ?' 
To  obtain  n  disability-related  -nndificanon  or  accommodation  mcludir 
the  mccnog,  please  contact  Poojn  Jhunihunwala  at  41S.S22-JSOO  al  Least  t 


Lobbyist  Registration  and  Reporting  Requirements: 

legislative  or  administrative  action  may  be  required  -  - 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying 


S&fv  or  that  evening  at  6:00  pm  on  CaWc 
y  evening).  To  <noT»-  the  erar:  cab'.ecis- 
ablccjs:  time*  have  beer  determined. 

rw-.mnmental  illnesses,  malnplc  chemical 
sec  attendee?  nav  be  sensitive  to  various 

iary  aids  or  services.  ;0  participate  in 
incss  day?  befn-c  :hc  module 


duals  and  entities  tht»:  Influence  or  attempt  so  influcrcc  l^cai 
ranasco  Lobby-st  Ordinance  jSF  Cimoai^n  6t  Govc~.rr.er-V 
.  For  more  information  about  the  Lobbyist  Ordinance,  rkasc 
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contact  the  S.F.  Ethics  Commission  ac  30  Van  Ness  Ave.,  Suite  3900.  San  Francisco,  CA  9-M02.  telephone  '413'  381-2300,  C" 
web?:  tc  tow.s  fgov.  org  /  cthi  cs. 


AGENDA  -  (f  A 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  September  20,  2005 

Location:  Legislative  Chamber,  Room  250,  City  I  [all 

Commissioners:        McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Amrruano,  Daly, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkanmi,  Peskin  and  Sandoval 

CLERK:  Pooja  Jhunjhunwala 


1.  Roll  Call 

2.  Approval  of  Minutes  of  July  1 9,  2005  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Reappoint  Sarah  Chan  to  the  Citizens  Advisory  Committee  (CAC)  -  ACTION* 

6.  Allocate  Prop  K  funds  to  MUNI  for  three  Overhead  Rehabilitation  1998-2009 
Program  Projects  Including  $200,000  for  the  5  Fulton/21  Haves  Lines  Project, 
$169,000  for  the  Traction  Power  Feeders  Project,  and  $99,000  for  the  Traction 
Power  Substations  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedules  -  ACTION* 

7.  Appropriate  $25,000  in  Prop  K  funds  for  Development  of  the  San  Francisco 
Model's  Land-Use  Allocation  Tool,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  -  ACTION* 

8.  Appropriate  $50,000  in  Prop  K  funds  for  the  Bayview  Oakdale  Caltrain  Station 
Ridership  Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbunon 
Schedule  -  ACTION* 

9.  Appropriate  $45,000  in  Prop  K  funds  for  the  On-Street  Parking  Management 
Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbuuon  Schedule  - 
ACTION* 

10.  Appropriate  $20,000  in  Prop  K  funds  for  the  Geary  Bus  Rapid  Transit  (BRT) 
Multilingual  Outreach  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  and  Amend  Resolution  04-61  to  Modify  the  Scope  for  the 
Geary  Corridor  BRT  Study  -  ACTION* 


DOCUMENTS  DEPT 

SEP  1  9  2005 

M  rRANCISCO 
•  :  LIBRARY 


HABoard  Meetings\AGENDA\2005\9  -  September  20.  2005.doc 


11.  Allocate  to  the  Department  of  Parking  and  Traffic,  Subject  to  the  Attached  Fiscal 
Year  Cash  Flow  Distribution  Schedules,  $37,000  in  Prop  K  Funds  for  Planning  and 
Implementation  of  the  Upgrade  Market  Street  Transit  Lane  Signs  and  Pavement 
Markings  Project  and  $60,000  for  the  Market  Street  Wayfinding  Signage  Program 
Plan  -  ACTION* 

Recommendation  from  the  Finance  Committee 

12.  Adopt  the  Authority's  Revised  Fiscal  Policy  -  ACTION* 

13.  Authorize  the  Executive  Director  to  Enter  into  Grant  Agreements  and  Execute  Related 
Documents  to  Carry  Out  the  Geary  BRT  Multilingual  Outreach  Project  -  ACTION* 

Items  for  Direct  Board  Consideration 

14.  Status  Report  on  Third  Street  Light  Rail  Project  -  INFORMATION* 
Other  Items 

1 5.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  tor  future  consideration. 

16.  Public  Comment 

17.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  Imp:,  uwu  ^lpn  mg  [gfgfli  <>r  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  die  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environment.il  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate- 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  & 
Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102, 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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S«n  ff«nci«o  Counly  Ti«i 


AGENDA 


Sjn  Francisco.  C*l>'oin«  jc.oj 
415  f,ji  *Soo  1*1  *n  *9J; 


7> 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  September  28,  2005 
Legislative  Chamber,  Room  250,  City  1 1  all 

McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Amnuan 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  Pcskin  and  Sal 


Daly, 


Roll  Call 

Approval  of  Minutes  of  July  19,  2005  meeting  -  ACTION* 

Chair's  Report  -  INFORMATION 

Executive  Director's  Report  -  INFORMATION 


CLLRK:  Pooja Jhunjhumi  alfl 

documents  dept 

SEP  1  6  2005 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


Recommendation  from  the  Plans  and  Programs  Committee 

5.  Reappoint  Sarah  Chan  to  the  Citizens  Advisory  Committee  (CAC)  -  ACTION* 

6.  Allocate  Prop  K  funds  to  MUNI  for  three  Overhead  Rehabilitation  1998-2009 
Program  Projects  Including  $200,000  for  the  5  Fulton/21  Hayes  Lines  Project, 
$169,000  for  the  Traction  Power  Feeders  Project,  and  $99,000  for  the  Traction 
Power  Substations  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedules  -  ACTION* 

7.  Appropriate  $25,000  in  Prop  K  funds  for  Development  of  the  San  Francisco 
Model's  Land-Use  Allocation  Tool,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  -  ACTION* 

8.  Appropriate  $50,000  in  Prop  K  funds  for  the  Bayview  Oakdale  Caltrain  Station 
Ridership  Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbuuon 
Schedule  -  ACTION* 

9.  Appropriate  $45,000  in  Prop  K  funds  for  the  On-Street  Parking  Management 
Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  - 
ACTION* 

10.  Appropriate  $20,000  in  Prop  K  funds  for  the  Geary  Bus  Rapid  Transit  (BRT) 
Multilingual  Outreach  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  and  Amend  Resolution  04-61  to  Modifv  the  Scope  for  the 
Geary  Corridor  BRT  Study  -  ACTION* 
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11.  Allocate  to  the  Department  of  Parking  and  Traffic,  Subject  to  the  Attached  Fiscal 
Year  Cash  Flow  Distribution  Schedules,  $37,000  in  Prop  K  Funds  for  Planning  and 
Implementation  of  the  Upgrade  Market  Street  Transit  Lane  Signs  and  Pavement 
Markings  Project  and  $60,000  for  the  Market  Street  Wayfinding  Signage  Program 
Plan  -  ACTION* 

Recommendation  from  the  Finance  Committee 

12.  Adopt  the  Authority's  Revised  Fiscal  Policy  -  ACTION* 

13.  Authorize  the  Executive  Director  to  Enter  into  Grant  Agreements  and  Execute  Related 
Documents  to  Carry  Out  the  Geary  BRT  Multilingual  Outreach  Project  -  ACTION* 

Items  for  Direct  Board  Consideration 

14.  Status  Report  on  Third  Street  Light  Rail  Project  -  INFORMATION* 
Other  Items 

15.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

16.  Public  Comment 

17.  Adjournment 


Please  note  that  the  meeting  proceeding  can  U  viewed  live  .it  Imp  v,  w  u  ~l'i;uv  on.;,  sf..t\  or  th.it  evening  .it  6:1  K I  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SJ •  Campaign  & 
Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  informatiofl  about  the 
lobbyist  Ordinance,  please  contact  the  S.F.  Hthics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102, 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1 :00  a.m.,  Tuesday,  October  25,  21 H 15 
Legislative  Chamber,  Room  250,  City  1 1  all 

McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Daly, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


CLERK:  Poojajhunjhunwala 


Roll  Call 

Approval  of  Minutes  of  September  20,  2005  meeting  -  ACTION  ' 


DOCUMENTS  DEPT 
OCT  2  4  Z005 


3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 


PUBLIC  LIBRARY 


Recommendation  from  the  Plans  and  Programs  Committee 

5.  Replace  Three  Members  to  the  Gearv  BRT  Study  CAC,  Add  Two  to  [  our 
Permanent  Seats  on  the  GCAC,  and  Eliminate  the  Alternate  Seats  -  ACTION* 

6.  Allocate  $160,000  in  Prop  K  Funds  with  Conditions  to  the  Department  of 
Parking  and  Traffic  for  the  Pedestrian  Master  Plan,  Subject  to  the  Attached  Fiscal 
Year  Cash  Flow  Distribution  Schedule,  with  a  Commitment  to  Allocate  $16<>,immi 
in  Prop  K  Funds  in  Fiscal  Year  FY  2006/07  to  Fully  Fund  Plan  Development  - 
ACTION* 

7.  Allocate  $153,670  in  Prop  K  Funds,  with  Conditions,  to  the  Department  of 
Parking  and  Traffic  to  Construct  Curb  Bulbs  at  the  Intersections  of  14,h  and 
Market  Streets  and  18th  and  Mission  Streets,  Subject  to  the  Attached  Fiscal  Year 
Cash  Flow  Distribution  Schedule  -  ACTION* 

8.  Allocate  $2,455,500  in  Prop  K  Funds  to  the  Department  of  Parking  and  Traffic 
to  Upgrade  Traffic  Signals  on  Mission  Street  from  14th  Street  to  26!h  Street, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbution  Schedule  — 
ACTION* 

9.  Allocate  $368,000  in  Prop  K  Funds,  with  conditions,  to  the  Department  of 
Parking  and  Traffic  to  Implement  the  Traffic  Sign  Graffiti  Program,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribunon  Schedule  —  ACTION  * 


10.       Allocate  $130,000  in  Prop  K  Funds  to  BART  for  the  BART-MLNT  Direct 


Platform  Connection  at  Civic  Center  Station  Project,  Subject  to  the  Attached 
Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION  * 

1 1 .  Approve  the  Final  Draft  Northeast  Waterfront  SAR  -  ACTION* 
Items  for  Direct  Board  Consideration 

12.  Allocation  of  $12,875,000  in  Prop  K  funds,  with  conditions,  to  the  Transbay  Joint 
Powers  Authority,  for  the  acquisition  of  the  80  Natoma  property  as  part  of  the 
Right  of  Way  for  the  Caltrain  Downtown  Extension/Transbay  Terminal  Project, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  - 
ACTION* 

On  September  28,  2004,  the  Board  of  Supervisors  voted  to  condemn  the  80  Natoma  property.  On  the 
same  day,  through  Resolution  05-15,  the  Authority  Board  allocated  $16,125,000  in  Prop  K  funds  to  the 
Transbay  Joint  Powers  Authority  (TJPA)  toward  the  total  cost  of  condemnation  of  the  80  Natoma 
property,  as  part  of  the  right  of  way  for  the  Caltrain  Downtown  Extension/Transbay  Terminal  Project 
(Transbay  Terminal  Project).  At  the  time  the  TJPA  was  seeking  to  condemn  the  property  for 
$32,250,000.  Subsequent  to  those  actions,  the  owner  of  the  property,  Myers  Natoma  Venture,  brought 
legal  action  against  the  City  and  County,  the  TJPA  and  the  Peninsula  Commute  Joint  Powers  Board.  On 
May  26,  2005  the  Court  ruled  in  favor  of  Myers  Natoma  Venture.  On  October  18,  2005,  the  Board  of 
Supervisors,  upon  the  recommendation  of  the  City  Attorney,  voted  in  first  reading  to  approve  the 
ordinance  authorizing  the  City  Attorney  to  setde  the  case  for  a  proposed  $58  million.  The  ordinance's 
second  reading  and  vote  by  the  Board  of  Supervisors  is  scheduled  for  October  25.  The  TJPA  is  seeking 
$25,750,000  in  equal  contributions  from  the  Prop  K  program  and  through  the  Metropolitan 
Transportation  Commission's  Regional  Measure  2  Program.  Allocation  of  these  funds  would  settle  the 
litigation  and  allow  the  project  to  continue  moving  forward.  The  action  before  the  Board  is  the 
allocation  of  $12,875,000  in  Prop  K  funds,  with  conditions,  to  the  TJPA  for  acquisition  of  the  80 
Natoma  property  as  part  of  the  right-of-way  acquisition  for  the  Transbay  Terminal  Project, 
subject  to  the  attached  Fiscal  Year  Cash  Flow  Distribution  Schedule. 

13.  Allocation  of  $1,770,000  in  Prop  K  funds  with  Conditions  to  the  Transbay  Joint 
Powers  Authority  for  FY  2005/06  Part  1  Preliminary  Engineering,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

In  September  2004  through  Resolution  05-18,  the  Authority  Board  allocated  $3,725,000  in  Prop  K  funds 
to  the  Transbay  Joint  Powers  Authority  (TJPA)  for  Part  1  Preliminary  Engineering  of  the  Caltrain 
Downtown  Extension/Transbay  Terminal  Project  with  a  commitment  to  allocate  $1,770,000  in  FY 
2005/06  Prop  K  funds  to  complete  the  Part  1  Preliminary  Engineering  scope  of  work.  The  total  cost  of 
the  Part  1  scope  of  work  is  S20.99  million  to  be  funded  with  $5,495  million  in  Prop  K  funds  and  $15,495 
million  in  Regional  Measure  2  (toll  bridge)  funds  from  MTC.  The  purpose  of  this  memorandum  is  to 
provide  an  update  on  the  Part  1  Preliminary  Engineering  scope  of  work  and  an  update  on  the  project  as  a 
whole,  including  the  financial  plan  and  ongoing  issues  related  to  the  condemnation  of  the  80  Natoma 
parcel.  The  current  request  for  $1.77  million  to  fully  fund  Part  1  Preliminary  Engineering  is  consistent 
with  the  adopted  Prop  K  Strategic  Plan.,  and  MTC  has  already  approved  its  share  of  the  FY  2005/06 
work,  which  equates  to  $4.99  million  in  Regional  Measure  2  funds.  We  are  seeking  an  allocation  of 
$1,770,000  in  Prop  K  funds  with  conditions  to  the  TJPA  for  FY  2005/06  Part  1  Preliminary 
Engineering,  subject  to  the  attached  Fiscal  Year  Cash  Flow  Distribution  Schedule. 

14.  Approve  a  Commitment  to  Appropriate  up  to  $924,577  in  FY2006/07  Prop  K 
funds  for  the  Owner-Controlled  Insurance  Program  (OCIP)  of  the  Initial 
Operating  Segment  of  the  Third  Street  Light  Rail  Project  -  ACTION* 

The  Third  Street  Light  Rail  Project  (Project)  Owner-Controlled  Insurance  Program  (OCIP)  provides 
general  liability,  excess  liability,  workers  compensation,  builders'  risk  and  railroad  insurance  coverages 
for  the  Initial  Operating  System  (IOS)  construction  phase.  The  OCIP  was  initiated  February  28,  2002 
for  42  months  which,  at  the  time,  covered  the  scheduled  construction  phase  through  completion,  and 
required  Muni  to  collateralize  a  basket  loss  aggregate  trust  as  the  funding  source  to  pay  approved  OCIP 
claims.  Muni  asked  the  Authority  to  enter  into  the  necessary  trust  and  payment  agreements  to  establish 
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the  fund  on  Muni's  behalf.  Muni  has  negotiated  an  extension  through  February  28,  2006  to  cover  the 
approximate  $12M  of  remaining  construction  work  to  be  completed  under  the  OOP.  'I"hc 
underwriter's  final  proposal  foregoes  additional  premiums,  but  stipulates  the  basket  loss  aggregate  trust 
fund  be  increased  from  the  original  funding  of  $4,748,488  to  $6,400,000  in  order  to  extend  the 
program.  Muni  has  identified  approximately  $726,935  of  premium  savings  and  trust  fund  interest 
earnings  within  the  OOP  to  fund  this  increase. 

The  requested  funding  acuon  will  commit  to  appropriate  up  to  $924, 5"™  in  I*Y2006/0~  Proposition  K 
funds  for  the  Owner-Controlled  Insurance  Program  of  the  Initial  ( )perating  Segment  of  the  Third 
Street  Light  Rail  Project.  We  are  seeking  approval  for  a  commitment  to  appropriate  up  to  $924,577 
in  FY2006/07  Prop  K  funds  for  the  Owner-Controlled  Insurance  Program  (OOP)  of  the  Initial 
Operating  Segment  of  the  Third  Street  Light  Rail  Project. 

Other  Items 

15.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  oot  spt 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

16.  Public  Comment 

17.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  fa [ rp ;  . ■  vwv  w - s t "p > v  a i r ii  . ;  s r  g tv  or  thai  evening  .it  6  I  1  pm  mi 
Cable  Channel  26  in  San  Francisco,  with  a  repent  on  the  weekend  either  S.iturd.r.  or  Suiul  . 

cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecasl  tunes  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  ma]   I  -    -  DSttfr 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  p.uin  ip.ite 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  ma  imt;. 

Lobbyist  Registration  and  Reporting  Requirements:    Individuals  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinani 
Governmental  Conduct  Code,  Sec.  2.100|  to  register  and  report  lobbying  activity.    For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco.  CA  94102. 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  November  15,  2005 
Legislative  Chamber,  Room  250,  City  Ha! 


Commissioners:        McGoldrick  (Chair),  Alioto-Pier  (V ice-Chair),  Ammiano,  Daly, 
Dufty,  Elsbernd,  Ma,  Maxwell,  Mirkanmi,  Peskin  and  Sandov.il 


1.  Roll  Call 

2.  Approval  of  Minutes  of  October  25,  2005  meedng  -  ACT 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 


fv  Pooja  Jliun)liun\\  al.i 

DOCUMENTS  DEP 
NOV  1  0  2005 

SAN  FRANCISCO 
PUBLIC  LIBRARN 


n  Prop  K  Funds  to  MUNI  to  Purchase  20 
Attached  Fiscal  Year  Cash  Flow  Distnbution 


5.  Allocate  an  Additional  $73,000 
Paratransit  Vans,  Subject  to  the 
Schedule  -  ACTION* 

6.  Allocate  $210,000  in  Prop  K  Funds  to  BART  for  Construcuon  of  the  16th  & 
Mission  Streets  BART  Station  Northeast  Plaza  Redesign  Project,  Sub|cct  to  the 
Attached  Cash  Flow  Distribution  Schedule,  and  Associated  5-Ycar  Prioriazation 
Program  and  Strategic  Plan  Amendments  -  ACTION* 

7.  Approve  San  Francisco's  Project  Priorities  for  the  2006  Regional  Transportation 
Improvement  Program  -  ACTION* 

8.  Approve  the  2005  Congestion  Management  Program  -  ACTION* 
Items  for  Direct  Board  Consideration 

9.  Award  of  Certificates  of  Commendation  to  Central  Freeway  Citizens  Advisory 
Committee  Members  for  Distinguished  Sendee  -  ACTION 

Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 


H:\Board  Meetings\AGENDA\2005\ll  Nov  1 5  2005.doc 


1 1 .  Public  Comment 

12.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrrp: /  /  www.s  fgi >v.i >rg/s t'gtv  or  that  evening  at  6:0(1  pin  on 
Cable  Channel  26  m  S.m  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTY  at  (415)  557-4293  on  Friday  when  the  cable-cast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meenngs  are  reminded  that  other  attendees  mav  be  sensitive  to 
various  chemical  based  products.  Please  help  the  Citv  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate- 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entitle-,  thai  inlluLiice  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  |SF  Campaign  & 
Governmental  Conduct  Code,  Sec.  2. 1 00|  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102, 
telephone  (415)  581-2300;  or  website  www.sfgov.org/cthics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Meeting  Notice 


Date:  11:00  a.m.,  Tuesday,  December  13,  2005  DOCUMENTS  DE 

Location:  Legislative  Chamber,  Room  250,  City  I  lal! 

DEC  -  9  2005 

Commissioners:         McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano.  Dalv. 

Duftv,  Elsbernd,  Ma,  Maxwell,  Mirkarimi,  Pcskin  and  Sandoval 

PUBLIC  LIBRARY 
CLERK:  Pooja  Jhunjhunu  ala 

1.  Roll  Call 

2.  Approval  of  Minutes  of  November  15,  2i "  >5  meeting  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Finance  Committee 

5.  Adopt  the  Authority's  Disadvantaged  Business  Enterprise  DBF.  Program  and  Annual 
Overall  FY2005/06  DBE  Goal  for  Federally-Funded  Transportation  Projects  DBE 
Policy  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

6.  Appoint  One  Member  to  the  Citizens  Advisory  Committee  CAC  -  ACTION* 

7.  Allocate  $50,000  in  Prop  K  funds  to  DPT  for  Construction  of  Pedestrian 
Countdown  Signals  at  the  Intersection  ot  161'1  and  Folsom  Streets,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment  of  the 
Relevant  5-Year  Prioritization  Program  -  ACTION* 

8.  Allocate  an  Additional  S320.000  in  Prop  K  funds  to  MEN  I  for  Construction  of 
the  Overhead  Rehabilitation  Program  1998-2009:  Presidio  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

9.  Approve  San  Francisco's  Project  Priorities  for  $6,110,000  in  Third  Cycle  Local 
Streets  and  Roads  Shortfall  Program  Funds  and  Amendment  of  the  Relevant  Prop 
K  5-Year  Prioritization  Program  -  ACTION* 

10.  Approve  the  Fiscal  Year  2006/07  Transportation  Fund  for  Clean  Air  TFCA) 
Local  Expenditure  Criteria  -  ACTION* 

11.  Approve  the  Draft  Final  Strategic  Analysis  Report  on  16,h  Street  Transportation 
Issues  -  ACTION* 
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Items  for  Direct  Board  Consideration 

12.  Award  of  Certificates  of  Commendation  to  Central  Freeway  Citizens  Advisory 
Committee  Members  for  Distinguished  Service  ACTION 

Other  Items 

1 3.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 

14.  Public  Comment 

15.  Adjournment 


sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  mav  be-'sensime-  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  b\  the  San  Francisco  l-obbyist  Ordinance  [SI-  Campaign  &. 

Lobbyist  (  Jrelinancc,  please  contact  the  S.K  I  ithics'  Commission'  ar  3d  Van  V<-  \ve.'.  Suite  3<;od.  San  I  ranc.se o.  C  \  94  1 02. 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


DOCUMENTS  DEP 


1 1 :00  a.m.,  Tuesday,  December  1 3,  2<  H 15 
Legislative  Chamber,  Room  250,  City  I  fall 

McGoldrick  (Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Daly, 
Duftv,  Elsbernd,  Ma,  Maxwell.  Mirkanmi.  Peskin  and  Sandoval 


DEC  -  9  2005 


SAN  FR 
PUBLIC 


CLERK  Pooja  Jhunjhum*  ala 


Roll  Call 

Approval  of  Minutes  of  November  15,  2005  meeting  -  ACTION  * 

Chair's  Report  -  INFORMATION 

Executive  Director's  Report  -  INFORMATION 


Please  note  that  information 
item  #12  was  inadvertently 
left  off  the  previous  version 

of  the  Authority  Board 
agenda.  Call  the  Clerk  with 
any  questions  at 
415.522.4831. 


Recommendation  from  the  Finance  Committee 


Adopt  the  Authority  's  Disadvantaged  Business  Enterprise  (DBE)  Program  and  Annual 
Overall  FY2005/06  DBE  Goal  for  Federally-Funded  Transportation  Projects  DBF". 
Policy  -  ACTION* 


Recommendations  from  the  Plans  and  Programs  Committee 

6.        Appoint  One  Member  to  the  Citizens  Advisory  Con 


(CAC)- ACTION* 


nstruction  of  Pedestrian 
>m  Streets,  Sub|ect  to  the 
and  Amendment  of  the 


Allocate  $50,000  in  Prop  K  funds  to  DPT  for  G 
Countdown  Signals  at  the  Intersection  of  16th  and  Fols 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule 
Relevant  5-Year  Prioritization  Program  -  ACTION* 

Allocate  an  Additional  $320,000  in  Prop  K  funds  to  MUNI  for  Construction  of 
the  Overhead  Rehabilitation  Program  1998-2009:  Presidio  Protect,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 


Approve  San  Franc 
Streets  and  Roads  SI 
K  5- Year  Prioritization  Program 


Project  Prionties  for  $6,110,000  in  Third  Cycle  Local 
ttall  Program  Funds  and  Amendment  of  the  Relevant  Prop 
ACTION* 


Approve  the  Fiscal  Year  2006/07  Transportauon  Fund  for  Clean  Air  TLCA 
Local  Expendiaire  Criteria  -  ACTION* 

Approve  the  Draft  Final  Strategic  Analysis  Report  on  16th  Street  Transportation 
Issues  -  ACTION* 
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Items  for  Direct  Board  Consideration 


Report  on  Release  and  Circulation  to  the  Public  of  the  Draft  Environmental 
Impact  Statement/Report  for  the  South  Access  to  the  Golden  Gate  Bridge: 
Doyle  Drive  Replacement  Project  -  INFORMATION* 

The  Authority  is  the  lead  agency  for  development  of  preliminary  engineering  and  preparation  of 
a  federal  environmental  impact  statement  and  state  environmental  impact  report  (EIS/KIR)  for 
the  replacement  of  the  South  Access  to  the  Golden  Gate  Bridge  (Dovle  Drive).  The  purpose  of 
the  project  is  to  improve  the  seismic,  structural,  and  traffic  safety  of  the  roadway  within  the 
setting  and  context  of  the  Presidio  of  San  Francisco.  Originally  constructed  in  1936  with 
narrow  lanes,  no  median,  and  no  shoulders,  Doyle  Drive  is  approaching  the  end  of  its  useful  life. 
Structural  degradation  caused  by  age,  heavy  traffic,  and  exposure  to  sain-  air  could  lead  to  loss 
of  the  facility.  The  Draft  EIS/EIR  is  in  the  final  stages  of  completion  and  is  to  be  circulated  for 
public  review  and  comment  by  December  31,  2005.  Following  a  60-dav  public  review  period 
during  which  public  meetings  will  be  held,  a  Preferred  Alternative  will  be  selected  and  a  Final 
EIS/EIR  will  be  issued.  Following  public  circulation  of  the  Final  EIS/EIR,  the  Federal  Highway 
Administration  and  the  Authority  will  issue  the  Record  of  Decision  and  Notice  of 
Determination  as  the  respective  federal  and  state  lead  agencies.  The  Draft  EIS/EIR  evaluates 
three  project  alternatives:  Alternative  1,  Xo-Build;  Alternative  2,  Replace  and  Widen;  and 
Alternative  5,  Presidio  Parkway.   This  is  an  information  item. 


Award  of  Certifn 
(  a  >mmmee  Memlx 


(  itizens    \d\  is<  »n 


Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  ma\ 
listed  above,  or  introduce  or  request  items  for  future  conside 

Public  Comment 

Adjournment 


not  specifically 


Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  cither  Saturdav  or  Sund.n  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when"  the  cablecast  times  have  been 
determined. 

sensitivity  or  rehired  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  ma\  be'sensttive  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jluinjhunw  ala  at  415.522.4SD0  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and 
local  legislative  or  administrative  action  may  be  required  by  the  San  bra 
Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbyin 
Lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  at  30  Van  N 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  Al  I  I  [ORITi 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  January  31,  2006 
Legislative  Chamber," Room  250,  Citj  I  lall 


Commissioners:  McG< 
Dufty. 


(Chair),  Alioto-Pier  (Vice-Chair),  Ammiano,  Daly, 
:rnd,  Ma,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


CLERK  Poojajhunjhunwala 


Roll  Call 

Approval  of  Minutes  of  December  13,  2005  meeting  -  ACTION* 
Chair's  Report  -  INFORMATION 

;ecutive  Director's  Report  -  INFORMATION 
,-ction  of  Chair  and  Vice  Chair  -  ACTION 
Recommendation  from  the  Finance  Committee 
6.        Accept  the  Audit  Report  for  FY2004/1 15  -  ACTION* 

Items  for  Direct  Board  Consideration 

ACTION 


DOCUMENTS  DEPT 
JAN  2  7  2006 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Adopt  the  2003  Animal  1 

Report  by  January  of  each  ye; 


>f  the  Annual  1 
i  of  the  Aurhon 


bling  legislation  requires  the  preparation  and  adoption  of  an  Annual 
i  the  progress  to  achieve  the  objectives  of  completion  of  the  projects 
ion  expenditure  plan"  (Sec.  131303  of  the  Public  Utilities  Code), 
ilso  ensures  compliance  with  the  annual  reporting  requirements  in 


Other  Items 

8.         Introduction  of  New  Items  -  INFORMATION 


During  this  segment  of 
listed  above,  or  introduce 

9.  Public  Comment 

10.  Adjournment 


1  members  may  make  comments  < 
r  future  consideration. 


i  items  not  specifically 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


Tuesday 
Chamb( 


April : 


McGoldrick  (Chair),  Ma 
Daly,  Dufty,  Elsbernd,  Ma 


>,  2006 

250,  City  Hall 

/ice-Chair),  Alioto-Picr,  Amnuano. 
ell,  Mirkarimi,  Peskin  and  Sand  ival 


CLERK  Poojajhunjhunwala 

DOCUMENTS  DEPT. 
APR  2  0  2006 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


1.  Roll  Call 

2.  Approval  of  Minutes  of  March  21,  2006  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 

5.  Allocate  S500,000  in  Prop  K  Funds  to  the  Municipal  Transportation  Agency  tor 
Design  of  the  Revised  Trolley  Coach  Rebuild  60  Arties  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule-  ACTION* 

Recommendations  from  the  Finance  Committee 

6.  Approve  a  One-year  Personal  Services  Contract  with  Ian  Moore  to  Provide  Capital 
Project  Engineering  and  Management  Support,  in  an  Amount  Not  to  Exceed  $86,500  - 
ACTION* 

7.  Adopt  Posiuons  on  State  Legislation  -  ACTION* 
Items  for  Direct  Board  Consideration 

8.  San  Francisco  Congesdon  Pricing  and  Mobility  Study  -  INFORMATION* 
Other  Items 

9.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  not  specificallv 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

10.  Public  Comment 
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11.  Adjournment 


AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Meeting  Notice 


Date: 
Location: 


lid  a.m.,  Tuesday, 
aslative  Chamber, 


Commissioners:        McGoldrick  (Chair),  Ma  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Dalv,  Dufty,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


Roll  Call 

Approval  of  Minutes  of  April  25.  2006  meeting  -  ACTION  * 

Chair's  Report  -  INFORMATION 

Executive  Directors  Report  -  INFORMATION 


RK:  Poojajhunjhunwala 

DOCUMENTS  DEPT 
MAY  1  2  2006 

SAN  FRANCISCO 
PUBLIC  LIBRARY 
05-12-07A08:07  RCVO 


Recommendations  from  the  Plans  and  Programs  Committee 

5.         Reappoint  Brian  Larkin  to  the  Citizens  Advisory  Committee  (CAQ  —  ACTION* 


Approve  the  Fiscal  Year  2006/0 
Program  ot  Projects  for  Submissi 
District  (BAAQMD)  -  ACTION* 


on  Fund  for  Clean  Air  (TFCA) 
iv  Area  Air  Quality  Management 


Appropriate  $91 1,1 100  i 
the  Attached  Fiscal  Ye 


op  K  funds  to  for  the  Strcctscape  Master  Plan.  Subject  to 
ash  Flow  Distribution  Schedule  -  ACTION* 


Amend  Resolution  05-66  to  Re 
and  5th  Streets  in  the  South 
Municipal  Transportation  Agen 


Add  Variable  Message  Signs  on  4 
and  Update  the  Schedule  for  the 
IS  Project  -  ACTION* 


Recommendation  from  the  Finance  Committee 

9.         Update  on  State  and  Federal  Legislation  -  ACTION 


Items  for  Direct  Board  Consideration 

10.       Update  on  the  BART  Seismic  Program 


In 


2004,  the  elect* 


INFORMATION 

Area  BART  counties.  Sa 


the  three  Bay  Area  BART  counties.  San  Francisco.  Alameda  and 
Contra  Costa,  approved  a  seismic  retrofit  bond  measure  that  provides  $980  million  to  defray  the  cost  of 
strengthening  vital  infrastructure  to  ensure  that  regional  transit  connectivity  remains  viable  after  a  future, 
credible  magniaide  earthquake.  At  the  Board  meeting,  BART  staff  will  be  providing  an  update  on  the 
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status  and  progress  of  the  seismic  rehabilitation  program  since  the  approval  of  the  bond. 
Other  Items 

11.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  nor  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

12.  Public  Comment 

13.  Adjournment 
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JUN  0  2  2G06 
SAN  FRANCISCO 

.  /;  PUBLIC  LIBRARY 

t  PUBLIC  HEARING:  FY  2006/07  ANNUAL  BUDGET 
SAN  FRANCISCOJ^OUNTY  TRANSPORTATION  AITI  K  >RITY 

TUESDAY,  June  20,  2006       11:00  AM 

Pursuant  to  California  Public  Utilities  Code  Section  131266,  the  following 
notice  is  hereby  given: 

The  San  Francisco  County  Transportation  Authority,  at  its  regularly  scheduled 
Board  of  Commissioners  meeting  of  Tuesday,  June  20,  2006  at  11:00  a.m.  in 
the  Legislative  Chamber,  City  Hall  Room  250,  at  1  Dr.  Carlton  B.  Goodlctt 
Place,  San  Francisco,  will  hold  a  hearing  to  consider  die  adoption  of  its  Fiscal 
Year  2006/07  Budget. 

Prior  to  adoption  of  the  FY2006/07  budget  by  the  Authority  Board  of 
Commissioners,  the  Finance  Committee  of  the  Authority  will  consider  the 
FY2006/07  Annual  Budget  in  the  amount  of  approximately  S223  million  at  its 
regular  meeting  on  Tuesday,  June  20,  2006  at  10:00  a.m.  in  City  f  (all  Room  263. 
The  proposed  budget  will  be  available  for  public  review  beginning  June  1,  2006 
at  the  Board  of  Supervisors  Clerk's  Office  at  City  Hall,  at  the  San  Francisco 
Public  Library  (Main  Branch),  at  the  offices  of  various  Chambers  of 
Commerce,  and  at  the  San  Francisco  County  Transportation  Audioritv  office  at 
100  Van  Ness,  26th  Floor,  as  well  as  through  the  Authority's  website  at 
www.sfcta.org. 


San  Francisco  County  Transportation  Authority 
Proposed  FY2006/07  Budget 
Attachment  A 


REVENUES 


SALES  TAX  PROGRAM 
Unobligated  Funds  from  FY05/06 
Cash  Transfer  In 
Sales  Tax  Revenue 


Total  Sales  Tax  Progra. 


TRANSPORTATION  FUND  F(  )R  CLEAN  AIR 
Unobligated  Funds  from  FY05/06 
FY06/07  Vehicles  Registration  Fee  Revenues 


Total  Transportation  Fund  For  Clean  A 


CONGESTION  MANAGEMENT  PROGRAM 
Sales  Tax  Appropriations/Match 

SB45  Planning/Programming/Monitoring  PT05/06  Carryover 

SB45  Planning/Programming/Monitoring  FY06/07 

STP  3%  FY05/06  Carryover 

STP  3%  FY06/07 

TPLUS 

Gear)-  Multi-Lingual  Carryover  -  Environmental  Justice  Grant 

Van  Ness  Bus  Rapid  Transit  Study  (State  Planning  &  Research  STA-5313) 

FHWA  Congestion  Pricing  Grant 

Local  BAAQMD  Match  for  Congestion  Pacing  Grant 

Ix>cal  MTC  Match  for  Congestion  Pricing  Grant 

Public  Lands  Highway  (PLI  I)  Program  -  FY2005  (Doyle) 

Public  Lands  Highway  (PLI  I)  Program  -  FY2006  (Doyle) 

High  Priority  Project  Grant  (SAFETEA-LU  -  HPP  2606  $8M)  (Doyle) 

H,gh  Pnority  Project  Grant  (SAFETEA-LU  -  HPP  3808  S6M)  (Doyle) 


t)  (Mayor's  Office  on  Disability) 


,ent) 


MIC  CBTP  -  Tenderloin/Little  Saigon  (Carryover) 
MTC  CBTP  -  Bayview 

Octavia  Blvd  (DPW  Reimbursement-Land  Proceeds) 
Outer  Mission  (Mission-Geneva)  Planning 
Multi-Modal  Origin-Destination  Study 
Treasure  Island  Planning  Services/ PSR  (T1DA  Rcimt 
Model  Service  Bureau  Revenues  


Total  Congestion  Management  Program  Revenues 
 TOTAL  REVENUES 


2,814,508 
177.S32.168 


11,305.684 
45,310,236 


I.M'I  \oi :  C  K t  > 


CAPITAL  l'R<  H  i R  \MS 


OPERATIONS 
Personnel 
Non-Personnel 


Total  Capital  Programs  Expenditure 


Total  Operations  Expenditure 


NON-RECURRING  EXPENSE 
UNOBLIGATED  FUNDS 


Total  Expenditures  Plus  Unobligated 


103,916 
182,699,025 


2,252,552 
40,143,379 


Sales  Tax  Fund  Res 


San  Francisco  Count)'  Transportation  Authority 
Proposed  Fiscal  Year  2006/07  Annual  Budget 
Attachment  B 
Proposed  Annual  Work  Program 

The  Authority's  Annual  Work  Program  includes  activities  in  four  distinct  areas:  Fund  Programming  and 
Legislation,  Project  Delivery  Support  and  Oversight,  Planning,  and  Finance  and  Administration  1  hese 
activities  address  the  Authority's  responsibilities  as  administrator  of  the  Prop  K  local  sales  tax  I  i 
transportation,  as  the  Congestion  Management  Agency  (CMA)  for  San  Francisco,  and  as  local  program 
manager  for  the  Transportation  Fund  for  Clean  Air  (TFCA).  The  proposed  Work  Program  reflects  the 
integrated  way  in  which  activities  are  managed  at  the  Authority,  by  functional  area  and  project,  rather 
than  by  funding  source.  This  approach  also  reflects  the  principle  that  all  activities  at  the  Authority  are 
geared  and  contribute  to  expediting  the  efficient  delivery  ot  transportation  projects,  and  the  vasl 
majority  is  funded  with  a  combination  of  revenue  sources. 

FUND  PROGRAMMING  AND  LEGISLATION 

The  Fiscal  Year  2006/07  Work  Program  focuses  on  strategic  funding  issues  that  will  afFecl  die 
implementation  of  many  of  the  important  improvements  to  the  transportauon  system  made  possible  bv 
the  passage  of  Prop  K,  as  well  as  opportunities  to  improve  leveraging  (i.e.,  matching)  of  Prop  K  funds 
with  other  federal,  state  or  local  funds.  Kev  activities  include  continued  advocacy  tor  improved 
protections  for  state  transportation  funds  (e.g.,  Prop  42  and  strategies  for  repayment  of  loans  made  t 
the  General  Fund  from  the  State  Transportation  Improvement  Program  [STIP])  and  active  pari 
in  the  development  of  proposals  for  new  revenues.  The  proposed  Work  Program  also  includes 
preliminary  planning  and  policy  work  for  the  development  of  the  next  Regional  Transportation  Plan 
and,  in  coordination  with  the  Capital  Projects  division,  monitoring  ot  projects  to  ensure  compliance 
with  timely-use-of-funds  requirements  particularly  to  protect  existing  state  and  federal  grants,  especial!] 
given  the  increased  emphasis  on  project  readiness  at  both  the  state  and  Federal  levels. 

Programming  is  traditionally  a  cyclical  set  of  activities,  but  the  multiplicity  of  programs  handled  by  the 
Authority  result  in  a  steady  year-round  workload,  exacerbated  during  particularly  acute  peak-,  such  as  the 
end  of  the  fiscal  year,  when  annual  Prop  K  allocation  requests  are  processed  for  the  following  '.  car  This 
year  programming  for  capital  expenditures  includes  $198  million  of  Prop  K  sales  tax  dollars  and  |ust 
over  $1  million  in  TFCA  funds.  In  addition,  the  Authority  monitors  state  legislation  affecting  the 
Authority,  and  develops  strategies  for  advancing  legislative  initiatives  beneficial  to  the  Authority  and  its 
programs.  The  following  are  the  key  activities  anticipated  for  the  Programming  and  Legislatii  in  divisi  □ 

•  Prop  K  Allocation  Requests 

•  Prop  K  Strategic  Plan  and  5-Year  Prioritization  Programs  (implementation  and  amendri 

•  TFCA  annual  local  programming  cycle  (determine  priorities  and  manage  program) 

•  TFCA  annual  regional  programming  cycle  (assist  sponsors  with  applications) 

•  TLC  local  programming  cycle  (determine  priorities  and  manage  program 

•  TLC/HIP  regional  programming  (assist  sponsors  with  applications) 

•  Lifeline  Transportation  Program  (project  oversight  and  delivery  support) 

•  Regional  Bicycle  and  Pedestrian  Program  local  programming  cycle  (determine  priorities 

•  Select  Committee  on  Paratransit  (staffing) 

•  Regional  Transportation  Plan  coordination,  including  preliminary  policy  and  planning  work 

•  Regional  Transit  Expansion  Agreement  -  MTC  Resolution.  3434  (ongoing  participation  in 
renegotiation  of  agreement  and  periodic  updates  and  advocacy  for  San  Francisco  priorities) 

•  STIP  funding  amendments,  assistance  with  project  sponsor  allocation  requests  and  AB  3090 
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local  funding  loan  (repayment)  applications  to  the  California  Transportation  Commission  (CTC) 

•  Interregional  Transportation  Improvement  Program  (ITIP)  programming  (pnoriuzanon  of  San 
Francisco  projects  and  negotiation  with  other  Bay  Area  CMAs  and  the  state) 

•  Transportation  Congestion  Relief  Program  (TCRP)  funding  applications,  progress  reports,  and 
amendments  through  the  CTC  (Doyle  Drive,  Third  Street  LRT,  and  New  Central  Subway) 

•  Federal  Transportation  Improvement  Program  (TIP)  amendments  (coordination  and  processing 
with  MTC  and  project  sponsors) 

•  Regional  Measure  2  programming  issues  (assist  project  sponsors  and  coordinate  with  MTC) 

•  Congestion  Management  Program  Capital  Improvement  Program  Amendments 

•  Project/development  and  programming  for  projects  prioritized  through  the  Market  Street  Study 

•  Advocacy  for  regional,  state  and  federal  funds  (including  MTC/Partnership  and  Bay  Area  CMA 
committee  work  and  ongoing  coordination  with  and  appearances  before  the  MTC,  the  California 
Transportation  Commission  and  federal  agencies) 

•  State  and  Federal  Legislation  (tracking,  strategy  and  development) 

•  Administrative  support  (contract  procurement),  and  policy  and  technical  input  into  the 
Pedestrian  Master  Plan. 

•  Regional  Rail  Plan  (ongoing  participation  and  advocacy  on  behalf  of  San  Francisco  priorities) 
PROJECT  DELIVERY  SUPPORT  AND  OVERSIGHT 

The  Authority's  responsibilities  in  this  regard  stem  from  its  three  statutory  roles:  Prop  K  Administrator, 
Congestion  Management  Agency  and  TFCA  Local  Program  Manager.  The  Capital  Projects  division 
works  to  facilitate  the  timely  and  cost  effective  delivery  of  Authority-funded  transportation  projects  and 
programs,  and  ensure  implementation  of  the  adopted  project  delivery  policies.  It  monitors  the  delivery 
of  projects  receiving  Prop  K  and  state  and  federal  grants  programmed  by  the  Authority,  coordinating 
with  the  Programming  and  Legislation  division  to  ensure  that  projects  comply  with  timely-use-of- funds 
and  other  requirements,  to  avoid  loss  of  discretionary  state  and  federal  grant  funds.  The  Authority  also 
has  direct  project  delivery  responsibilities  for  the  Doyle  Drive  Replacement  Project  and  a  number  of 
Prop  K-funded  Bicycle  Plan  projects.  The  Capital  Projects  division  also  works  with  the  Planning  and 
Programming  and  Legislation  divisions  to  provide  engineering  support  for  Authority-led  planning 
efforts,  as  well  as  for  Prop  K,  state  and  federal  grant  applications. 

Key  activities  foreseen  for  Fiscal  Year  2006/07  in  project  delivery  support  and  oversight  include  the 
following: 

•  Third  Street  Light  Rail  Line  and  Metro  East  Maintenance  Facility  (project  management  oversight 
and  technical  support) 

•  New  Central  Subway  (modeling  support  from  Planning  division,  scope/cost/schedule 
assessment,  project  management  oversight) 

•  Transbay  Terminal/Caltrain  Downtown  Extension  (scope/cost/schedule  and  funding 
assessments,  project  management  oversight) 

•  Doyle  Drive  Replacement  Project  (lead  agency  for  completion  of  environmental  studies  - 
EIR/EIS  and  detailed  engineering  design) 

•  Octavia  Boulevard/Central  Freeway  (Staff;  Central  Freeway  Citizens  Advisory  Committee, 
completion  of  priority  ancillary  projects  list  for  delivery,  development  of  the  area  wide 
circulation  study  in  coordination  with  Planning  division) 
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•  Prop  K  allocation  support  (including  scope/cost/schedule  assessment  and  project  management 
oversight,  especially  for  major  capital  projects) 

•  19th  Avenue  Improvement  Program  (conceptual  planning  and  engineer:- 
assessment,  and  project  management  oversight) 

•  Yerba  Buena  Island  Ramps  (management  of  development  of  the  project  study  report  tor  the 
Ramps  Replacement  Project) 

•  Bicycle  project  implementation  (conceptual  planning  and  engineering,  environmental  Studies  and 
design  for  bike  lanes  on  2"  ,  5'  and  Townsend  Streets) 

•  Engineering  support  for  Prop  K  projects,  such  as  Bus  Rapid  Transit  (BRT  on  Van  V 

and  Geary  Blvd.  and  Balboa  Park  Station  Access  improvements  (scope/cost/schcdulc 
assessment,  project  management  oversight) 

•  Engineering  support  for  state  and  federal  Authority-programmed  grants  (scope/cost/schcdulc 
assessment,  monitoring  for  timely  use  of  funds,  issue  resolution) 

•  CityBuild  Pilot  Program  (participation  in  steenng  of  citywide  coordinated  training  for 
construction  jobs,  a  joint  initiative  of  the  Authority  and  the  Mayor's  Office) 

•  Prop  K  reimbursements  to  project  sponsors  (ongoing  management  of  the  reimbursement 
process,  including  analysis  of  invoices  for  scope,  deliverables  and  amounts  in  coordination  with 
Finance  and  Administration) 

•  Development  and  implementation  of  a  project  controls  data  management  system,  in 
coordination  with  Finance  and  Administration  and  Programming  and  Legislation  divisions 

•  Monitoring  and  reporting  of  Prop  K  cash  flow  needs  in  concert  with  the  Finance  and 
Administration  and  Programming  and  Legislation  sections,  to  forecast  financing  D< 

PLANNING 

The  Authority  has  a  full  workload  of  planning  activities  that  address  Counrywidc  Transportation  Plan 
and  Prop  K  priorities,  and  advance  congestion  relief  and  transit  performance  improvement  goals 
During  Fiscal  Year  2006/07,  the  Authority  will  be  undertaking  a  Congestion  Pricing  Feasibility  Studv  - 
the  first  of  its  kind  in  the  nation  —  funded  by  a  grant  from  the  Federal  Highways  AdministxatJ 
Pricing  Program.  In  addition,  the  Authority  will  be  engaged  in  a  number  of  study  efforts 
corridors.  A  good  part  of  these  activities  will  take  place  under  special  state,  regional  and  federal  grants 
obtained  by  the  Authority.  The  Planning  division  relies  on  the  Capital  Pro|ccts  division  for  eo 
support  and  the  Prograrnrning  and  Legislation  division  for  funding  strategv  to  support  the  various 
planning  efforts  and  ultimately  for  the  implementation  of  the  recommended  improvements.  The  main 
areas  of  activity  anticipated  for  the  Planning  division  during  Fiscal  Year  2006/07  are: 

•  Travel  Demand  Model  Enhancements  (implementation  of  vanous  improvements,  with  specie! 
focus  on  those  needed  to  support  the  Pricing  Study) 

•  Congestion  Pricing  and  Parking  Management  Studies 

•  Strategic  Analysis  Reports  (SARs)(Auto  Trip  Generation  Study,  follow  up  to  Folsom  and 
Northeast  Waterfront  SARs  and  completion  of  2  to  3  new  SARs) 

•  Geary  Corridor  Bus  Rapid  Transit  (BRT)  Study  (completion  of  conceptual  planning  and  start  of 
preliminary  engineering  (PE) /environmental  stage  of  planning,  including  management  of 
consultants) 

•  Van  Ness  BRT  Study  (completion  of  conceptual  planning  and  start  of  PE/ environmental  stage 
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of  planning,  including  management  of  consultants) 

•  Mission-Geneva  Transportation  Study  (leading  the  community-based  transportation  study, 
including  management  of  consultants) 

•  Tenderloin-Little  Saigon  Transportation  Study  (leading  the  community-based  transportation 
study,  including  management  of  consultants) 

•  Mission  South  of  Chavez  Study  (supporting  community-based  organization  efforts,  including 
management  of  consultants) 

•  Bayview-Oakdale  Caltrain  Station  Ridership  Study  (ndership  and  system  impact  studies  with 
Caltrain  JPB  and  the  MTA) 

•  Land  Use  Allocation  Model  Study  (developing  the  San  Francisco  land  use  allocation  model,  in 
cooperation  with  the  Planning  Department) 

•  Oversight  of  Glen  Park  Community  Plan  Feasibility  Study  (coordination  of  development  of 
further  conceptual  engineering  for  feasibility,  and  related  studies  including  service  planning, 
alternatives  analysis,  site  planning  and  a  funding  plan,  with  the  MTA,  BART  and  other  City 
departments) 

•  Octavia  Boulevard/Central  Freeway  Areawide  Circulation  Study  (leading  a  study  to  assess 
existing  and  desirable  use  of  the  street  and  freeway  facilities  and  develop  recommendations  for 
system  management  and  impacts  mitigation)  identify  benefits  and  impacts,  as  well  as  needed 
mitigations) 

•  19th  Avenue  Transportation  Plan  (leading  community-based  study  including  coordination  among 
Caltrans  and  City  departments  and  management  of  consultants) 

•  Visitacion  Valley/Bi-County  Study  (coordination  with  City  departments  and  San  Mateo  County 
jurisdictions  to  examine  transportation  needs) 

•  Oversight  of  the  Balboa  Park  Feasibility  Study  (coordination  of  development  of  further 
conceptual  engineering  for  feasibility,  and  related  studies  including  service  planning,  alternatives 
analysis,  site  planning  and  a  funding  plan,  with  the  MTA,  BART  and  other  City  departments) 

•  Transportation/Land  Use  Coordination  activities  (as  required  by  MTC  of  all  CMAs,  including, 
oversight  of  Travel  Demand  Management  programs,  and  integration  of  land  use  considerations 
into  corridor  transportation  studies) 

In  addition,  the  Planning  division  attends  coordination  meetings  with  other  City,  regional  and  state 
agencies  and  community  organizations  as  necessary  to  deliver  the  main  products  in  the  work  program, 
and  cover  relevant  MTC  and  Bay  Area  Partnership  meetings. 

FINANCE  AND  ADMINISTRATION 

Finance  and  Administration  activities  during  the  year  will  include: 

•  Fiscal,  single  and  triennial  audits  (preparation,  procurement  and  management  of  consultants  and 
follow-ups) 

•  Capital  Financing  program  management  (monitoring  of  performance,  reporting  and 
development  of  recommendations) 

•  Fiscal,  debt,  and  investment  policies  (administration,  review  and  update) 

•  Disadvantaged  Business  Enterprise  policy  (review  and  update,  coordination  with  state  and 
federal  requirements  and  program  administration) 

•  Human    resources    administration    (including    recruitment,    and    personnel    and  benefits 
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management) 

•  Website  (development,  expansion  and  ongoing  maintenance 

•  Administrative  support 

•  Procurement  of  goods  and  services 

•  Procurement  of  administrative  professional  services  contracts 

•  Routine  legal  issues,  claims  and  public  records  requests 

EXECUTIVE  DIRECTOR 

The  Executive  Director's  office  is  responsible  for  a  number  ot  activities  intended  to  ensure  the  efficient 
internal  management,  staffing,  resourcing  and  coordination  of  the  organizauon, 
communications  with  the  Board,  the  Mayor's  Office  and  San  Francisco's  elected  representatives  at  the 
State  and  Federal  levels;  coordination  and  partnering  with  other  City  Departments,  regional,  State  Mid 
federal  agencies  and  other  CMAs;  and  appropriate  level  of  external  communications,  including 
community  and  press  relations,  agency  program  and  project  identity  and  advocacy  issues. 
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Adopted  Budget 

Increase  / 

Proposed  Budget 

REVENUES 

FY2005/06 

Decrease 

FY2006/07 

SALES  TAX  PROGRAM 

Unobligated  Funds  from  FY05/06 

% 

% 

$ 

Cash  Transfer  In 

100,419,623 

5,955,127 

106,374,750 

Sales  Tax  Revenue 

70,500,000 

4,000,000 

74,500,000 

Interest  Income 

859,400 

5,730,100 

6,589,500 

Deobligations 

2,000,000 

2,000,000 

 Debt  Issuance  Proceeds  

 1,-.  h.l 

18,164,482 

Total  Sales  Tax  Program  Revenues 

$  173,779,023 

$ 

33, 849, 709 

$ 

207,628,732 

TRANSPORTATION  FEND  E(  )R  CLEAN  AIR 

Unobligated  P'unds  from  1  •  \  05/ 06 

$  180,093 

137?33 

% 

286,832 

Intr^t  Income^5  RC81i,traU°n  ^  RevenUCb 

7?7  442 

768,545 

10661 

38,103 

 ntefCSt  nC°mC  —    JT         ortation  Fund  For  Clean  Mr  Revenues 

ota     ransportation    un      or     ean    ir  eienues 

7  931637 



 154  843 

$ 

1,093,480 

CONGESTION  MANAGEMENT  PROGRAM 

Sales  Tax  Appropriations/Match 

1 59,633 

2,705,367 

2,865,000 

55,000 

SB45  banning/ Pro^  FY06/07 

65,000 

STP  3%  FY05/06  Carryover 

81,014 

81  014 

STP  3%  FY06/07 

338,000 

60,000 

398  000 

TPLUS 

150,000 

1 50  000 

Geary  Multi-Lingual  Cam-over  -  Environmental  fustice  Grant 

1 68,000 

1 68,000 

V an  Ness  Bus  Rapid  1  raiiMt  Studv  State  Pl.mnniL'  &  Research  S  1  A-531  3) 

;  ,oooj 

FHWA  ("(ingestion  Pricing  Grant 

416,978 

623,022 

1 ,040,000 

Local  BAAQMD  Match  for  Congestion  Pricing  Grant 

80,000 

80,000 

Local  MTC  Match  for  Congestion  Pricing  Grant 

80,000 

80,000 

Public  Lands  Highway  (PUT)  Program  -  FY2005  (Doyle) 

992,000 

992,000 

Public  Lands  Highway  (PEH)  Program  -  FY2006  Poyle) 

1 ,250,000 

1 ,250,000 

High  Priority  Project  Grant  (SAFETEA-LU  -  HPP  2606  S8M)  (Doyle) 

3,200,000 

3,200,000 

High  Priority  Project  Grant  (SAFETEA-LU  -  HPP  3808  S6M)  (Doyle) 

2,400,000 

2,400,000 

Pedestrian  Master  Plan  (MTA  Reimbursement)  (Prop  K) 

87,009 

87,009 

Pedestrian  Master  Plan  (MTA  Reimbursement)  (Mayor's  Office  on  Disability) 

55,000 

55,000 

Streetscape  Master  Plan  (DPW  Reimbursement) 

80,000 

80,000 

Streetscape  Master  Plan    PI  l(  ]  Reimbursement) 

80,000 

80,000 

MTC  CBTP  -  Mission/ Geneva  (Carryover) 

60,000 

60,000 

MTC  CBTP  -  Tenderloin/Little  Saigon  (Carryover) 

22,000 

22,000 

MTC  CBTP  -  Bayview 

60,000 

60,000 

Octavia  Blvd  (DPW  Reimbursement-Land  Proceeds) 

226,000 

52,169 

278,169 

Outer  Mission  (Mission-Geneva;  Planning 

81,000 

Multi-Modal  (  )rigin-Dcstination  Study 

155,000 

Treasure  Island  Planning  Services/PSR  (TIDA  Reimbursement) 

511,500 

511,500 

Model  Service  Bureau  Ri  v  emu  s 

70,897 

62,500 

Total  Congestion  Management  Program  Revenues 

$  2,814,508 

$ 

11,305,684 

$ 

14,120,192 

TOTAL  REVENUES 

S  177,532,168 

$ 

45,310,236 

S 

222,842,404 

San  Francisco  County  Transportation  Authority 
Proposed  FY2006/07  Budgel 
Attachment  C 


CAPITAL  EXPENDITURES 

Adopted  Budget 

FY2005/06 

lucres 
Dee  reuse 

Pr.1()..,cJ  Budget 
FY2006/07 

SALES  TAX  PROGRAM 
Individual  Project  Grants 

Programs  &  Initiatives  (5-Year  Prioritzation  Programs) 
Debt  Issuance  Costs 
Debt  Service 

Technical  Professional  Services 

%  73,302,859 
90,704,353 

$  3,"'83.461 
30,353.537 
300.000 

S  77,086320 
121.057.890 
300.000 
5.640.854 
613.960 

Total  Sales  Tux  Program  Capital  Expenditures 

S  Jo4.ow.OJ4 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 
Individual  Project  Grants 
Programs  &  Initiatives 
Technical  Professional  Sen-ices 

151^0 

256,850 

$  603300 
407^50 
6,750 

Total  Transportation  Fund  For  Clean  Air  Capital  Expenditures 

$                732, 792 

S  2S3,3'» 

S               1,0 IS,  100 

CONGESTION  MANAGEMENT  PROGRAM 
Technical  Professional  Services 

Total  Congestion  Management  Program  Capital  Expenditures 

>982J22 

TOTAL  CAPITAL  EXPENDITURES 
Individual  Project  Grants 
Programs  &  Initiatives 
Debt  Issuance  Costs 
Debt  Service 

Technical  Professional  Services 

TOTAL  CAPITAL  EXPENDITURES 

%  73,870,786 
90,855,353 

6,481,973 
22 

$  3,819,034 
30,610,387 

$  77,689,820 
121.465.740 
300,000 
5.640.854 
10.602.936 

S  J13.o90.330 

OPERATING  EXPENDITURES 

Adopted  Budget 
FY2005/06 

[ncreaM 
Decrease 

Pr..p.>,cd  Budget 
FY2006/07 

PERSONNEL 

SALES  TAX  PROGRAM 
Salaries 

Fringe  Benefits 
Pay  for  Performance 

%  1,366,113 
473,984 
70,243 

$  (233.405) 
C5386) 

$  1.132,708 
468398 
;    :  ■ 

Total  Sales  Tax  Program  Personnel  Expenditures 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 
Salaries 

Fringe  Benefits 
Pay  tor  Performance 

1, 910,340 

%  11,304 
4,156 

%  9315 
4,621 

S                 1.M0.3'*  ' 

$  20,619 

Total  Transportation  Fund  For  Clean  Air  Personnel  Expenditures 

CONGESTION  MANAGEMENT  PROGRAM 
Salaries 

Fringe  Benefits 

Pay  for  Performance 

16,001 

%  621,803 
228,495 
L\2'i  - 

:  - : 

$  271,734 
131,522 

S                29. » ! 

$  893.53" 
360,017 
•  •  :"■ 

Total  Congestion  Management  Program  Personnel  Expenditures 

TOTAL  PERSONNEL  EXPENDITURES  (ALL  PROGRAMS 
Salaries 

Fringe  Benefits 

Pay  for  Performance 

S  SS3.316 

%  1,999,220 
706,635 
104.002 

414,309 

%  47,644 
130,557 

S              1.29-  <23 

%  2,046,864 
837,192 

Total  Personnel  Expenditures  (AH  Programs) 

>  _> 

s            r-  - 
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NON-PERSONNEL 

Adopted  Budget 
FY2005/06 

Increase  / 
Decrease 

Proposed  Budget 
FY2006/07 

SALES  TAX  PROGRAM 
Administrative  Overhead 
Furniture  &  Fixtures 
Commis  i          R(  l.i    ■ :  ['i) 

$  1,001,875 
138,000 
58,000 

123,250 
300 

%  984,343 
261,250 
58,300 

Total  Sales  Tax  Program  Non-Personnel  Expenditures 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 
Administrative  Overhead 
Furniture  &  Fixtures 
i  <  .mmi  -I..,,,  i  |\ 

$  1,197,875 

$  8,062 

S  106,018 

%  2,796 

$  1,303,893 

%  10,858 

Total  Transportation  Fund  For  Clean  Air  Non-Personnel  Expenditures 

CONGESTION  MANAGEMENT  PROGRAM 
Administrative  Overhead 
Furniture  &  Fixtures 
(  ,.mmi"i..i><  ■  K.  I.n.  .1  I  \p.  iim 

$  8,062 

%  487,063 

f                  2, 796 

%  (3.390) 

$  10,858 

%  483,673 

Total  Congestion  Management  Program  Non-Personnel  Expenditures 

TOTAL  NON-PERSONNEL  EXPENDITURES  (ALL  PROGRAMS) 
Administrative  Overhead 
Furniture  &  Fixtures 
Commissioner-Related  Expenses 

S  487,063 

$  1,497,000 
1 38,000 
58,000 

(3,390) 

S  (18,125) 
123,250 
300 

S  483,673 

%  1,478,875 
261,250 
58,300 

Total  Non-Personnel  Expenditures  (All  Programs) 

Total  Operating  Expenditures 

$              1, 693,000 
%  4,502,857 

$  105,425 
J  283,729 

$  1,798,425 
%  4,786,586 

NON-RECURRING  EXPENSE 
Tenant  Improvements 

Total  Operating  Expenditures  Plus  Non-Recurring  Expense 

S  5,166,857 

S  283,729 

S  4,786,586 

UNOBLIGATED  FUNDS 
Sales  Tax  Program 

Transportation  Fund  for  Clean  Air  Program 
Congestion  Management  Program 

103,916 

Total  L  nobligated  Funds 
Total  Expenditures  Plus  Unobligated 

$  103,916 
S  182,699,025 

$  2,252,552 
%  40,523,650 

S  2,356,468 
$  222,842,404 

Sales  Tax  Fund  Reserve 

S  7,0511,0(10 

S  400,000 

$  7,450,000 

San  Francisco  County  Transportation  Authority 
Proposed  Fiscal  Year  2006/07  Annual  Budget 
Attachment  E 

TOTAL  PROJECTED  REVENUES  $222,842,404 

PROJECTED  PROP  K  SALES  TAX  REVENUES  $207,628,732 

Unobligated  Funds  from  FY2005/06  $0 

This  item  consists  of  FY2005/06  Administrative  and  Capital  Funds  budgeted  and  available  but  not 
allocated  in  prior  fiscal  years.  The  Authority  is  in  a  borrowing  mode;  there  are  no  unobligated  sales 
tax  revenues  from  prior  fiscal  years  available  to  allocate  in  FY2006/07. 

Prop  K  Sales  Tax  $74,500,000 

The  estimate  for  sales  tax  revenues  is  based  on  forecasts  from  the  Metropolitan  Transportation 
Commission  (MTC),  the  Association  of  Bay  Area  Governments  (ABAG),  the  Commission  on  State 
Finance  (which  forecasts  statewide  sales  tax  revenues),  and  information  from  the  City  and  County  of 
San  Francisco  Treasurer's  Office.  The  FY2006/07  proposed  budget  forecasts  sales  tax  revenues  at 
5.7%  higher  than  the  FY2005/06  sales  tax  receipts.  This  amount  is  net  of  die  Board  of 
Equalization's  charges  for  the  collection  of  the  tax. 

Interest  Income  $6,589,500 

This  item  consists  of  projected  earnings  on  our  City  Pooled  Investments,  which  are  assumed  to  earn 
5.2%  annually,  based  on  a  projected  (conservative)  average  cash  balance  of  approximately 
$125,000,000.  These  funds  consist  largely  of  allocated  Prop  K  funds,  which  are  held  in  investment 
grade  instruments  until  sponsors  are  reimbursed. 

Deobligations  $2,000,000 

Each  fiscal  year,  the  Authority  reviews  all  outstanding  allocations  to  identify  funds  not  expected  to 
be  used  for  the  original  scope  of  work.  Deobligations  are  performed  in  partnership  with  the 
respective  sponsors;  the  deobligated  funds  are  returned  to  the  Prop  K  program. 

Debt  Issuance  Proceeds  (Commercial  Paper)  $18,164,482 

The  Authority  is  forecasting  the  need  to  issue  additional  commercial  paper  in  FY2006/07  to  address 
sponsor's  cash  flow  requirements  as  outlined  in  the  approved  Prop  K  Strategic  Plan.  Associated  debt 
issuance  costs  are  disclosed  under  Capital  Expenditures. 

PROJECTED  TFCA  REVENUES  $1,093,480 

TFCA  -  Unobligated  Funds  FY2005/06  $286,832 

Transportation  Funds  for  Clean  Air  (TFCA)  unobligated  funds  are  unallocated  and  unspent  prior- 
year  administrative  and  capital  funds,  which  then  become  available  for  programming  in  FY2006/07. 
The  carryover  balance  increased  significantly,  due  to  a  number  of  deobligations  resulting  primarily 
from  cost  savings  or  cancelled  projects,  as  noted  in  the  chart  below.  These  unobligated  funds  have 
been  proposed  for  allocation  to  other  TFCA  projects  during  FY2006/07,  pending  approval  by  the 
Bay  Area  Air  Quality  Management  District  (BAAQMD) 
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Allocated 

Spent 

Dcobhgated 

FY01/02  Administrative  Expenses 

$44,000 

$38,715 

$5,285 

FY02/03  Administrative  Expenses 

$46,000 

$31,427 

$14,573 

Bicycle  Meet  Program 

$39,000 

$27,731 

$11,269 

Emergency  Ride  Home 

$25,000 

$7,630 

$17,370 

Main  Library  Parking 

$27,000 

$14,932 

$12,068 

Potrero  Avenue  Bicycle  Lanes 

$175,000  |  $160,815 

$14,185 

Transit  Priority  Emitters 

$20,000 

$0 

$20,000 

Conservatory  Bike  Lane 

511,000 

$0 

$11,000 

Total 

$387,000 

$281,250 

$105,750 

TFCA  -  Annual  Allocation  $768,545 

TFCA  activities  are  based  on  anticipated  FY2006/07  funding  from  the  Bay  Area  Air  Quality 
Management  District.  Revenues  are  based  on  the  number  of  registered  vehicles  in  San  Francisco, 
and  are  expected  to  increase  $37,443  from  the  current  fiscal  year. 

TFCA  -  Interest  Income   $38,103 

This  is  interest  earned  on  short-term  investments  of  TFCA  funds.  Interest  income  shows  a 
projected  increase  of  $10,661  because  of  the  financial  market's  climbing  interest  rates 

PROJECTED  CMP  REVENUES  $14,120,192 

Congestion  Management  Program  (CMP)  activities  are  funded  by  carryover  funds  from  the  current 
fiscal  year,  as  well  as  anticipated  new  program  funds  for  FY2006/07.  CMP  revenues  are  comprised 
of  regional,  state  and  federal  grant  funds  received  from  MTC,  Caltrans  or  the  Federal  Highway 
Administration  (FWHA),  under  Federal  and  State  programs,  to  fund  congestion  management 
programs  and  special  project  planning  activities.  The  revenues  assumed  for  l-TZ^^i  07  will  be  IS4  I 
to  cover  ongoing  staffing  and  professional/technical  service  contracts  required  to  implement  the 
CMP  programs  and  projects. 

The  delivery  of  the  Doyle  Drive  Replacement  Project,  for  which  the  Authority  is  the  lead  a 
completing  the  environmental  phase  and  detailed  engineering  work,  and  the  Congestion  Pricing 
Feasibility  Study,  for  which  the  Authority  received  a  landmark  pilot  grant  from  the  FW1  LA,  accounts 
for  $8.9  million  of  the  $11.3  million  increase  from  FY2005/06  to  FY2006/07  in  this  revenue 
category.  The  remaining  revenues  are  attributed  to  CMP  activities  for  the  Verba  Buena  Replacement 
Ramps  Project  Study  Report,  Geary  and  Van  Ness  Bus  Rapid  Transit  13  RT  Prop  K  pi 
several  Neighborhood  Transportation  Plans,  including  Bayview  Mission  South  of  Chavez,  V 
Valley  and  the  SOAL\  Circulation  Study.  Overall,  of  the  $14.1  million  total  CMP  revenues,  $112 
million  is  from  non-Prop  K  sources,  a  match  of  $3.78  in  the  aggregate  for  each  Prop  K  dollar  spent. 

TOTAL  PROJECTED  EXPENSES  $220,485,936 

The  Authority's  total  expenses  projected  for  the  budget  year  are  comprised  of  Capital  Expenditures 
for  $215,548,800  and  Operating  Expenditures  for  $4,786,586. 

PROJECTED  CAPITAL  EXPENDITURES  $215,699,350 

Projected  Prop  K  Expenditures  S204,699,024 

Capital  Expenditures  are  programmed  based  on  projected  sponsors'  demands  as  reflected  in  the 
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current  approved  2005  Strategic  Plan.  The  Authority's  Strategic  Plan  provides  guidance  to  both  the 
Finance  and  Plans  and  Programs  Committees.  The  Finance  Committee  uses  the  Strategic  Plan 
forecast  to  set  capital  budget  parameters  in  the  Capital  Expenditure  line  item  of  the  budget.  The 
Plans  and  Programs  Committee  subsequently  makes  recommendations  on  individual  funding 
requests  throughout  the  fiscal  year. 

Individual  Project  Grants  $77,086,320 

This  line  item  captures  the  expected  pace  of  allocation  of  Prop  K  grants  to  individual  capital  projects 
during  the  fiscal  year,  a  5%  increase  over  FY2005/06. 

Program  Grants  $121,057,890 

This  line  includes  expenses  such  as  street  resurfacing,  street  trees,  paratransit,  facilities,  and 
maintenance  programs.  The  $30.4  million  increase  over  FY2005/06  is  a  result  of  the  carryover  of 
prior  year  Prop  K  sales  tax  funds  which  were  not  requested  and  therefore  not  allocated  in  prior 
years.  It  is  expected  that  these  sales  tax  funds  will  be  allocated  in  FY2006/07  per  the  approved  2005 
Strategic  Plan. 

Debt  Issuance  Costs  $300,000 

This  line  captures  the  approximately  1.5%  professional  sendees  fees  for  the  $18.2  million  of 
projected  borrowing  during  the  year.  Service  providers  for  this  debt  issuance  would  include  financial 
advisors,  bond  counsel,  general  counsel,  disclosure  counsel,  trustees  and  investment  bankers. 

Debt  Service  $5,640,854 

This  item  reflects  the  interest  payments  and  concomitant  fees  associated  with  the  servicing  the 
currently  outstanding  SI 50,000,000  of  commercial  paper,  along,  with  the  additional  $18.2  million  in 
debt  forecast  to  be  issued  during  FY2006/07,  triggered  by  sponsors'  forecast  cash  flow  requirements 
for  prior  allocations,  and  the  expected  S30.4  million  in  increased  sales  tax  allocations. 

Technical  Professional  Services  $613,960 

This  line  item  address  costs  for  professional  support  contracts  to  support  Prop  K  mandated 
oversight,  planning  and  programming  activities.  This  category  of  sales  tax  expense  has  decreased  by 
$2.7  million,  as  Doyle  Drive  activities  were  tallied  in  the  sales  tax  expenditure  category  during 
FY2005/06.  Doyle  Drive  activities  are  now  under  the  Congestion  Management  Program  section  of 
the  Budget,  as  is  appropriate. 

Projected  TFCA  Expenditures  $1,018,100 

This  line  item  covers  projects  to  be  delivered  with  TFCA  funds,  a  state  regional  program 
administered  by  the  BAAQMD.  These  monies,  which  are  derived  from  a  $4  surcharge  on  vehicle 
registration,  must  be  used  for  cost-effective  transportation  projects  which  reduce  motor  vehicle  air 
pollutant  emissions.  The  overall  $285,308  increase  from  FY2005/06  reflects  the  larger  than  expected 
carryover  and  the  BAAQMD's  revenue  forecast.  The  Authonty  Board  approved  the  FY2006/07 
TFCA  project  list  through  Resolution  06-59  on  May  16,  2006.  The  project  list  is  expected  to  be 
approved  by  the  BAAQMD  in  early  FY2006/07. 

Projected  CMP  Expenditures  $9,982,226 

This  line  item  includes  technical  consulting  services  such  as  engineering,  design,  planning  and 
programming  services,  which  are  needed  in  order  to  fulfill  the  Authority's  Congestion  Management 
Agency  responsibilities  under  state  law.  Included  are  technical  services  contracts  expected  to  be  let  in 
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the  amounts  of  $700K  for  the  Congestion  Pricing  Feasibility  Study,  $6  million  for  Doyle  1  >■ 
combined  $882K  for  the  Yerba  Buena  Project  Study  Report,  Pedestrian  Master  Plan  and  Street  u  ape 
Master  Plan  professional  services  contracts,  all  of  which  are  fully  reimbursable,  and  addiuonal 
planning  and  engineering  services  for  other  Prop  K  activities  such  as  the  Geary  and  Van  Ness  BR  I 
projects. 

PROJECTED  OPERATING  EXPENSES  54,786,586 

Operating  expenses  include  personnel  expenditures  administrative  expenses,  commissioner  related 
expenditures  and  furniture  and  fixtures. 

Personnel  Expenditures  52,998,161 

The  $178K  increase  from  FY2005/06  to  FY2006/07  represents  a  proposed  incremental  increase  in 
staff  in  the  Planning  and  Programming  &  Legislation  divisions.  We  are  proposing 
transportation  planner  position  in  the  Planning  division  to  maintain  pace  with  the  current  work 
program,  including  the  Congestion  Pricing  Feasibility  Study,  Neighborhood  Transportation 
and  Strategic  Analysis  Reports,  along  with  planning  support  for  the  increased  activities  within  the 
Capital  Projects  and  Programming  &  Legislation  divisions.  In  the  Programming  &  Legislati  n 
division,  we  are  proposing  adding  one  transportation  planner,  as  the  section  has  taken  on  additional 
responsibilities  with  an  increase  in  the  number  of  federally-funded  programs;  the  continuing  State 
budget  challenges  which  calls  for  more  proactive  and  sophisticated  strategies  to  ensure  funds  come 
to  and  remain  in  San  Francisco;  and  ongoing  management  of  the  Prop  K  Strategic  Plan  program, 
with  a  significant  level  of  financing  that  requires  dynamic  tracking  of  programming,  allocations  and 
cash  flow  monitoring  to  minimize  capital  financing.  These  positions  will  be  put  forward  for 
Personnel  Committee  review,  and  Board  review  and  approval  in  June. 

Administrative  Overhead  $1,478,875 

This  includes  typical  office  expenses  for  rent,  telephone,  postage,  materials  and  supplies,  printing 
and  reproduction  sendees,  and  other  administrative  support  requirements  tor  all  Authority  activities, 
along  with  all  administrative  services  contracts,  whether  for  City-supplied  services,  such  as  the  < 
Attorney  and  DTIS/SFGTV,  or  for  competitively  procured  services  (e.g.,  auditing,  accounting, 
equipment  maintenance,  legislative  advocacy,  and  outside  legal  counsel,  etc.) 

Furniture  and  Fixtures  S26 1 ,25! » 

This  line  item  includes  computer  hardware,  computer  software  and  furniture  and  fixture  -  Funds 
have  been  budgeted  to  upgrade  the  computer  hardware  and  software  currentlv  being  used  for  the 
Authority  Travel  Demand  Model.  Other  costs  in  this  category  include  continuing  licensing 
requirements  for  the  Authority's  suite  of  software  programs  supporting  ongoing  activities,  including 
accounting,  modeling,  GIS,  graphics,  in-house  publishing  and  project  controls  funcnons. 

Commissioner-Related  Expenses   $58,300 

This  line  item  includes  Commissioner  meeting  fees,  and  compensation  for  Commissioner- 
expenses  related  to  Authority  activities. 

Unobligated/ Carryover  Funds  $2,356,468 

This  $2.4  million  represents  CMP  funds  appropriated  in  FY2006/07  that  will  roll  over  into 
FY2007/08  to  support  continuing  activities  on  the  Doyle  Drive  Replacement  Project  and  the 
Congestion  Pricing  Feasibility  Studv. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

Meeting  Notice 


Date: 
Location: 


Tuesday,  [u 
Chamber,  R 


Commissioners: 


McGoldnck  (Chair),  Ma  (Vice-Chair),  Alioto-Pi 
Daly,  Dufty,  Elsbernd,  Maxwell,  Mirkarimi,  Peskui 


,  Ammiano, 
id  Sandoval 


i  [hunjhuirn  .1 


DOCUMENTS  DEP 

JUN  1  6  Z006 


1.  Roll  Call 

2.  Approval  of  Minutes  of  May  1 6,  21  )l  >6  meeting  -  ACTION  * 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Directors  Report  -  INFORMATION 

Recommendations  from  the  Plans  and  Programs  Committee 

5.  Appoint  Jerry  Lee  to  the  Citizens  Advisorv  Committee  CAC  -  ACTION* 

6.  Allocate  $21,410,510  in  Prop  K  Funds  for  15  Annual  Requests,  Subject  to  the  Attached 
Fiscal  Year  Cash  Flow  Distribution  Schedules,  and  Associated  5- Year  Prioritization 
Program  Amendments  -  ACTION* 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


7.  Allocate  $200,000  in  Prop  K  f 
Construction  of  the  19th  A\ 
Attached  Fiscal  Year  Cash  Flo 


inds  to  the  Municipal  Transportation  Agency  M  I  A  for 
:nue  Signal  Upgrade  Project  Phase  I,  Subject  to  the 
/  Distribution  Schedule-  ACTION* 


Recommendations  from  the  Personnel  Committee 

8.  Approve  the  Revised  lob  Classification  Structure  -  AC 

9.  Establish  a  Transportation  Planner  position  in  th 
Section  and  a  Senior  Transportation  Planner  posi 
ACTION* 

10.  POSSIBLE   CLOSED   SESSION:  Public  Employee  Performance  Evaluation  - 
ACTION 


ramming  and  Legislation 
the  Planning  Section  - 


The  Authority  mav  hold  a  closed  session  under  Gov.  Code 
performance  of  the  Executive  Director. 


3495"  concerning  the  annual  evaluation  of 


HABoard  Meetings\AGENDA\2006\6  lune  20  2006.doc 


OPEN  SESSION:  After  the  closed  session,  the  Chair  shall  report  the  vote  taken  on  any  morion  in 

the  closed  session. 

11.  Fix  Annual  Compensation  and  Adopt  Performance  Objectives  for  the  Executive 
Director  fro  FY  2006/07-  ACTION* 

Recommendations  from  the  Finance  Committee 

12.  Adopt  the  Proposed  FY2006/07  Annual  Budget  and  Work  Program  -  ACTION* 

13.  Authorize  the  Executive  Director  to  Negotiate  and  Execute  Various  Professional 
Service  Contracts,  including  Amendments  to  Current  Contracts  up  to  $473,900,  in  an 
Amount  Not  to  Exceed  SI, 305,680  -  ACTION* 

14.  Adopt  Positions  on  State  Legislation  -  ACTION* 
Items  for  Direct  Board  Consideration 

15.  Amend  Resolution  05-49  and  Resolution  05-59  to  Revise  the  Scope  of  the  40-foot 
and  30-foot  Hybrid  Electric  Bus  Projects  to  Advance  Purchase  and  Installation 
of  43  Automatic  Passenger  Counters  for  the  MTA's  Transit  Effectiveness  Project 
-ACTION* 

The  MTA  and  the  Controller's  ( )ffke  began  the  Transit  Effectiveness  Project  (TEP)  in  spring  2006  to 

to  make  service  more  efficient  and  attractive  to  the  public.  According  to  the  MTA,  its  available  ndership 
and  service  running  time  data  does  not  provide  meaningful  information  as  it  lacks  sufficient  level  of 
detail,  is  outdated,  and  incomplete  for  purposes  of  the  completing  the  TEP  Consequently,  on  June  14 
the  MTA  submitted  a  request  to  amend  the  scope  for  two  hybrid  electric  bus  procurement  projects  that 


provide  the  remaining  67  APCs  needed  for  TEP  data  collection  and  for  APCs  to  b 
liybrids  in  the  future.  At  the  Board  meeting  we  will  present  any  additional  informatio 
MTA.  We  are  seeking  an  amendment  to  Resolutions  05-49  and  05-59  to  revi 
the  40-foot  and  30-foot  Hybrid  Electric  Bus  projects  to  advance  purchase  and  i 
APCs  for  the  MTA's  Transit  Effectiveness  Project. 

Status  Report  on  the  Caltrain  Electrification  -  INFORMATION* 


At  the  April  meeting,  Commissioner  Ammiano  requested  an  upd: 
Elctrification  Project.  We  have  invited  Ian  McAvoy,  Chief  Dev 
Powers  Board,  to  make  a  brief  presentation.  This  is  an  informant 


Other  Items 

17.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

18.  Public  Comment 

19.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrrp:  ww.v.-iVov.'.rr  ■  <\\>r\  or  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  rimes  have  been 
determined. 
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In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnc><c>,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  rli.it  other  attendees  ma\  Ik-  sensitive  i" 

To  obtain  a  disability-related  modification  or  accommodation,  including  aiuriHai)  aids  01  lenn'cea,  to  pafdi  ipati 
in  the  meeting,  please  contact  Pooja  Jhnnjhunwala  at  415.522.4800  al  least  two  busint  ss  da)  -  bi  fore  lh<  au  i  ling 

Lobbyist  Registration  and  Reporting  Requirements:    Individuals  and  entities  that  influence  <.r  attempt  f.  influence 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Co 


mmissioners: 


11:00  a.m.,Tuesda] 
Legislative  ( -hambt 


McC 
Dah 


oldrick  (Chair),  Ma  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Duffy,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


Roll  Call 

Approval  of  Minutes  of  June  20,  2006  meeting  -  A 

Chair's  Report  -  INFORMATION 

Executive  Director's  Report  -  INFORMATION 


CLERK  Poojajhunjhunwala 

DOCUMENTS  DEPT. 
JUL  2  4  2006 

SAN  FRANCISCO 
PUBLIC  LIBRARY 

07-24-07A09-06  RCV0 


Recommendation  from  the  Plans  and  Programs  Committee 

5.        Approve  the  Fiscal  Year  2006/07  to  Fiscal  War  2008/09  Lifeline  Transportation 
Program  (I TP)  Priorities  -  ACTION* 


Keo immend  . \ll< >cati> 
Municipal  Transportat 
1998-2009  -  33  Stanya 
Plow  Distribution  Sch< 

Recommend  Allocation  of  SI, 870, 
Requests,  Subject  to  the  Attached 
Associated  5- Year  Prioritization  Pi 

Recommend  Approval  of  an  Appropriatior 
for  an  Increase  to  the  Parsons  Bnnckerho ft 
W  ork,  Enter  Into  Contract  with  a  General 
Firm  for  Pre-design  W  ork  and  to  Fund 


Contract  with  Lee  Saage  -  ACTION* 

Recommend  Allocation 
Public  W  orks  (DPW~  fo 
Subject  to  the  Attached  I 

Recommend  Allocation  of  $609 
Municipal  Transportation  Agenc 


i  of  §1,680,000  in  Prop  K  funds,  with  Conditions,  to  the 
on  Authority  (MTA)  for  Construction  of  the  (  hrethead  Rehab: 
i,  22  Fillmore  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 
dule  -  ACTION* 

of  SI, 870,550  in  Prop  K  Funds,  with  Conditions,  for  7  Annual 
Year  Cash  Flow  Distribution  Schedules,  and 
Amendments  -  ACTION* 

ion  of  S 1 .377,250  in  Prop  K  kinds  to  Provide 
)ff  Contract  for  Completion  of  Environmental 
:al  Engineering  and  Design  Consultant  (GEQ 
crease  to  the  Project  Management 


af  $3,250,000  in  Prop  K  funds  to  the  Department  of 
Design  and  Construction  of  Street  Resurfacing  Projects 
iscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 


100  in  Prop  K  Funds,  with  Conditions,  to  the 
(MTA)  for  Procurement  and  Installation  of  67 
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Automatic  Passenger  Counter  Units  -  ACTION* 

11.  Recommend  Allocation  ot  an  additional  $635,00(1  in  Prop  K  funds  to  the 
Municipal  Transportation  Agency  (MTA)  for  the  Purchase  and  Retrofit  of  45 
Gillig  Motor  Coaches  -  ACTION* 

Recommendation  from  the  Finance  Committee 

12.  Accept  the  Finance  Committee's  Recommendation  on  the  Appeal  of  the  Senior  Action 
Network  (SAN)  of  the  Executive  Director's  Decision  to  Reject  SAN's  Protest  of  the 
Authority's  Decision  Rejecting  All  Bids  for  Request  for  Proposal  #05/06-19 
(Community  Involvement  Services  for  the  Pedestrian  Master  Plan).  -  ACTION* 

13.  Increase  the  Professional  Services  Contract  with  Parsons  Bnnckerhoff,  in  the  Amount 
of  S4.003  Million  and  a  One- Year  Extension  for  Expanded  Scope  on  the  Doyle  Drive 
Environmental  and  Design  Study;  and  an  Increase  to  the  Project  Management  Contract 
with  Lee  Saage  in  the  amount  of  $175,000  and  a  ( )ne-Ycar  Extension  -  ACTION* 

14.  Authorize  the  Executive  Director  to  Execute  Cooperative  Agreements  between  the  San 
Francisco  County  Transportation  Authority  and  the  California  Department  of 
Transportation  for  Receipt  of  Federal  and  State  Funds  -  ACTION* 

15.  Award  a  1-Year  Contract  with  the  Private  Industry  Council  of  San  Francisco.  Inc.  to 
Provide  Fiscal  Agency  and  Administrative  Sendees  Support  for  the  CityBuild  Program, 
in  an  Amount  Not  to  Exceed  $260,000-  ACTION* 

15.  Approve  a  Professional  Services  Contract  with  Community  Design  + 
Architecture,  Inc.  for  Planning  and  Design  Services  for  the  Cirywidc  Streetscapc 
Master  Plan,  in  an  Amount  Not  to  Exceed  S250/IOO-  ACTION* 

16.  Award  a  One- Year  Professional  Services  Contract  to  DMJM  I  Iarns,  in  an  Amount  Not 
to  Exceed  $300,000,  to  Provide  Planning  and  Preliminary  Engineering  Services  to 
Develop  the  Yerba  Buena  Island  Ramps  Project  Study  Report-  ACTION* 

17.  Adopt  of  the  Authority's  Investment  Policy  -  ACTION* 

18.  Approve  the  Authority's  Debt  Policy  -  ACTION* 

19.  Adopt  the  Authority's  Annual  Anncipated  Disadvantaged  Business  Enterprise 
Participation  Level  of  22%  for  Federally-Funded  Contracts  during  Federal  Fiscal  Year 
October  1,  2006  to  September  30,  2007-  ACTION* 

20.  Update  on  State  and  Federal  Legislation  -  ACTION* 
Items  for  Direct  Board  Consideration 

21 .  Status  Update  on  MTA's  Transit  Effectiveness  Project  -  INFORMATION* 

Chairman  McGoldrick  requested  an  update  on  the  Transit  Effectiveness  Project  (TEP).  Started  in  Spring 
2006,  the  TEP  is  a  high-profile  18-month  joint  effort  to  conduct  a  comprehensive  review  of  the  current 
MTA  (Muni)  transit  svstem  and  to  recommend  measures  to  make  service  more  attractive  to  the  public 
and  more  economical  to  operate.  The  TEP  will  strengthen  the  MTA's  ability  to  respond  to  current  travel 
needs,  provide  a  blueprint  for  future  service  expansion,  allow  the  MTA  to  apply  industry  best  practices  to 
service  delivery,  and  promote  the  MTA's  long-term  financial  stability. 

22.  Update  on  the  West  Approach  of  Bay  Bridge  Project  -  INFORMATION* 
Other  Items 

23.  Introduction  of  New  Items  -  INFORMATION 
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During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
Listed  above,  or  introduce  or  request  items  for  future  consideration. 

24.  Public  Comment 

25.  Adjournment 


r  that  evening  al  6:00  pm  on 
evening).  To  know  the  exact 

lit  cahleeast  tunes  have  been 


nulnple  chefnical 
I  be  sensitive  to 


To  obtain  a  disability-related  modification  o 
in  the  meeting,  please  contact  Poojajhunjhu 
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AGENDA 


m 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHOR  I  I  \ 
Meeting  Notice 


Date: 
Location: 


Tuesday,  Septe 


c  26  , 2006 
),  City  I  [all 


Commissioners: 


McGoldnck  (Chair),  Ma  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Daly,  Dufty,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


CLERK  Poojajhunjhunwala 


1.  Roll  Call 

2.  Approval  of  Minutes  of  fuly  25,  2006  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Directors  Report  -  INFORMATION 

Recommendation  from  the  Plans  and  Programs  Committee 


DOCUMENTS  DEPT. 
SEP  2  5  2006 

SAN  FRANCISCO 
PUBLIC  LIBRARY 

39-25-06A09:38  RCV0 


5.  Allocate  53,916,419  in  Prop  K  Funds,  with  Conditions,  for  16  Annual  Requests,  Subject 
to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules,  and  Associated  5-Year 
Prioritization  Program  Amendments  -  ACTION* 

6.  Select  Alternative  5,  Presidio  Parkway,  with  Speci: 
Alternative  to  Be  Identified  W  ithin  the  Final  Env 
for  the  South  Access  To  The  Golden  Gate  Bridg 
ACTION* 

Recommendation  from  the  Finance  Committee 


)esign  Options,  as  the  Preferred 
icntal  Impact  Statement/Report 
vie  Drive  Replacement  Pro|cct- 


7.         Award  the  Consultant  Contract 
Congestion  Pricing  Feasibility  Study 

Items  for  Direct  Board  Consideration 


De-obligate  S 1 ,700,000 
the  Transbay  foint  Pow< 
Allocate  S4,004,000  in  P 
Studies  Related  to  the 


>  PBS&J,  in  the  amount  of  $700,000,  for  the 
-ACTION* 


unds. 


Allocated  by  Resolution  06-2"  to 
:s  Authority  (TJPA)  for  Preliminary  Engineering  —  Part  1.  and 
op  K  Funds,  W  ith  Conditions,  to  the  TJPA  for  Environmental 
*  oop  Alternative  Alignment  and  for  Development  of  the 


Transbay  District  Plan,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution 
Schedule,  and  Amendment  of  the  Prop  K  Strategic  Plan  -  ACTION* 
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The  Caltrain  Downtown  Extension  to  a  Rebuilt  Transbav  Terminal  (TBT)  lias  three  major  components:  a 
new,  multi-modal  Transbav  Terminal  on  the  site  of  the  present  Transbav  Terminal;  extension  of  Caltrain 
from  Fourth  and  Townsend  Streets  to  an  underground  terminus  at  the  new  Transbav  Terminal;  and  the 
establishment  of  a  Redevelopment  Area  Plan.  The  Authority  has  emphasized  to  the  TJPA  that  the  scope 
of  preliminary  engineering  activities,  at  least  in  the  initial  stages,  must  be  clearly  focused  on  value 
engineering  efforts  and  other  cost-cutting  measures.  We  have  also  stressed  that  the  scope  should 
circumscribe  preliminary  engineering  to  those  tasks  that  will  help  to  appreciablv  reduce  project  costs, 

current  TJPA  request  is  to  fund  two  activities  following  up  on  recommendations  from  the  TJPA's  spring 
2006  value  management  exercise  focused  on  the  Caltrain  Downtown  Extension  and  the  Mayor's 
Interagency  Working  Group  on  the  Transbav  Terminal  Program.  The  TJPA  has  requested  S3. 2"  million 
to  further  evaluate  the  possibility  of  building  a  loop  track  for  both  Caltrain  and  high-speed  rail  in  lieu  of 
the  current  tail-track  configuration.  This  alternate  alignment,  which  has  passed  some  preliminary  fatal 

savings.  The' TJPA  has  also  requested  $730,000  on  behalf  of  the  Planning  Department  for  development 

public  and  private  land  uses  and  density  of  development  in  the  Transbav  District  and  identified  potential 
sources  in  the  range  of  $150  to  $250  million  in  additional  funds  for  the  Transbav  Terminal  Program 

of  land  use  and  urban  form.  We  are  seeking  to  de-obligate  $1,700,000  in  Prop  K  funds,  previously 
allocated  by  Resolution  06-27  to  the  TJPA  for  Preliminary  Engineering  -  Part  I,  and  allocate 
$4,004,000  in  Prop  K  funds,  with  conditions,  to  the  TJPA  for  environmental  studies  related  to  the 
loop  alternative  alignment  and  for  development  of  the  Transbav  District  Plan,  subject  to  the 
attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  amendment  of  the  Prop  K  Strategic 
Plan 

Better  Streets  Plan  Update  -  INFORMATION 


Dean  Ma< 
Office  on 

iris,  Direci 

the  Bettei 

•  Streets  Plan  (BSP).  The  BSP  is  a  dtywide  policy 

document  that  will  provide  for  the 

first  time 

ign  of  all  city  streets  covering  areas 

such  as  u 

e  BSP  will  consist  of  two  primary 

componei 
The  BSP 

its:  the  StJ 
is  being  lei 

transportation  Master  Plan  (PMP). 

Directors 
addition,  - 

Working 
developrm 

:nt  ofPthe  BSpfwill  be  supported  by  a  communl 

nmumtv  advisory  committees.'  In 
ty  involvement  program  for  which 

the  Auth( 

jrity  has  r 

ecently  released  a  request  for  proposals  on  beh 

alf  of  various  city  agencies.    It  is 

anticipated  that  kick-off  events  will  begin  in  November  2006.  This  is  an  information  item. 
Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

1 1 .  Public  Comment 

12.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  htrp:  wwa^sfgoyjQrg  sjgtv  or  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTY  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been 
determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 
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To  obtain  a  disability-related  modification  or  accommodation,  including  au\iliar\  .nils  ..r  mtiiu--,  to  parUCtfWU 
in  the  meeting,  please  contact  Pooja  Jhunjhumvala  at  415.522.4800  at  least  two  business  dayi  before  the  m  I  dag 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  <>r  attempt  to  influence 
Lobbyist  Ordinance,  please  contact  the  S.FJ  Ithics  (  onirnissionat  30  Van  Ness  Vve^  Suite  J900,  San  Francisco,  <  \  M102, 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  11:00  a.m.,  Tuesday,  October  31,  2006 

Location:  Legislative  Chamber,  Room  250,  City  I  [all 

Commissioners:        McGoldrick  (Chair),  Ma  Vice-Chair),  Alioto-Pier,  Ammiano, 
Daly,  Dufty,  Elsbernd,  Maxwell,  Mirkarimi,  Pcskin  and  Sandoval 


Roll  Call 

Approval  of  Minutes  of  September  26,  2006  meeting  -  ACTION* 


CLERK  Pooja  Jhunjhunwala 

DOCUMENTS  DEPT 
OCT  2  7  2006 


3.  Chair's  Report  -  INFORMATION  SAN  FRANCISC 

PUBLIC  LIBRARY 

4.  Executive  Director's  Report  -  INFORMATION 

10-27-06PC  1:03 

Recommendations  from  the  Plans  and  Programs  Committee 

5.  Appoint  Matthew  Mitguard  to  the  Citizens  Advisor)-  Committee  -  A< .'{  ]( )\  1 

6.  Allocate  S97,175  in  Prop  K  funds,  with  Conditions,  to  the  Municipal  Transportation 
Authority  (MTA)  for  Construction  of  the  Van  Ness  Avenue  Pedestrian  Countdown 
Signal  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  f  low  Distribution  Schedule  - 
ACTION* 

7.  Allocate  S39,000  in  Prop  K  funds  to  the  Peninsula  Corridor  Joint  Powers  Board 
(PCJPB)  for  Operations  of  the  4th  &  King  San  Francisco  Bicycle  Storage  Facility, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  AC  I  K  >\  1 

Recommendation  from  the  Finance  Committee 

8.  Approve  a  Professional  Services  Contract  with  Nelson\Nygaard  Consulting  Associates 
for  Planning  and  Design  Services  for  the  Citywide  Streetscapc  Master  Plan,  in  an 
Amount  Not  to  Exceed  $250,000  -  ACTION* 

Other  Items 

9.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  speciticallv 
listed  above,  or  introduce  or  request  items  for  future  consideration. 
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10.  Public  Comment 

11.  Adjournment 


To  obtain  a  disability-related  modification  or  accommodation,  including  auxil 

Lobbyist  Registration  and  Reporting  Requirements:  Individual*  and  entities  thai  influence  <>r  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francis co  Lobbyist  Ordinance  [SF  Campaign  & 
Governmental  Conduct  Code,  Sec.  2.100|  to  register  and  report  lobbying  activity.  For  more  information  about  the 
Lobbyist  Ordinance,  please  contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102, 
telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 


H:\Board  Meetings\AGENDA\2006\Oct31  2lKI6.doc 


Page  2  of  2 


AGENDA 


0  County  TiantoorUtMn  AuUkoor, 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


F 
%  l 

V 


Date: 
Location: 


Commissioners: 


00  a.m.,  Tuesda' 
aslative  Chamb< 


December  12,  2006 
,  Room  250,  City  I  [all 


McGoldnck  (Chair),  few  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Daly,  Duffy,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


DOCUMENTS  DE 
DEC  1  1  2006 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


CLERK  Pooja  Jhunjhunv*  ala 


Roll  Call 

Approval  of  Minutes  of  November  21,  2006  meeti 

Chair's  Report  -  INFORMATION 

Executive  Directors  Report  -  INFORMATION 


ACTION  ' 


of  the  Geary  Citizens 
ACTION* 


Recommendation  from  the  Plans  and  Programs  Committee 

5.        Appoint  Two  Members  to  the  Citizens  Advisory  Committee  (CAC)  -  ACTION* 

Approve  the  Restructuring  of  the  Gcarv  Citizens  Advisory  Committee  to  Reduce  its 
Size  to  17  Members  - 

Approve  the  Final  Report  on  th 

Appropriate  $1,950,000  in  Pr 
Environmental  Analysis  and  Pi 
Fiscal  Year  Cash  Mow  Distribi 
Year  Priontizatu  > 


6. 


7. 


i  Ness  BRT  Feasibility  Study  -  ACTION* 


funds  for 
irv  Engineer 
chedule  and 


s  Rapid  Transit 
to  the  Attached 
the  Relevant  5- 


Allocate  S 
Agency  (MTA)  j 
the  Pedestrian 
Distnbudon  Sch 


)0  in  1 


cop  K  tun  els, 
.propriarion  c 
ortadon  Ma 
ACTION* 


ACTION* 

th  G 


nditions,  to  the  Municipal  Transportation 
00  in  Prop  K  Funds  to  the  Audioritv  for 
i.  Subject  to  the  Attached  Cash  Flow- 


Appropriate  $12,000  in  Prop  K  Funds  for  the  Columbus  Avenue  Revitalization  Master 
Plan  (Plan),  Subject  to  the  Attached  Cash  Flow  Distribution  Schedule,  for  the 
Amendment  of  the  Relevant  5-Year  Pnoritizanon  Program,  and  to  Authorize  the 
Executive  Director  to  Enter  Into  and  Execute  Grant  Agreements  with  the  California 
Department  of  Transportation  to  Prepare  the  Plan  -  ACTION* 


11.  Allocate  $65,000  in  Prop  K  funds  to  the  Municipal  Transportation  Agency  (MTA)  for 
the  Conceptual  Engineering  Phase  of  the  Escalator  Rehabilitation  and  Upgrade  Project, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment 
of  the  Relevant  5-Year  Prioritization  Programs  -  ACTION* 

12.  Appropriate  $100,000  in  Prop  K  funds,  with  Conditions,  for  the  Congestion  Pricing 
Feasibility  Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Mow  Distribution  Schedule, 
and  a  Commitment  to  Appropriate  an  Additional  S3< ),()()( I  in  fiscal  Year  2<l<r  UN  - 
ACTION* 

Recommendation  from  the  Finance  Committee 

13.  Approve  a  Professional  Services  Contract  with  Parsons  Bnnckerhoff,  for  Model 
Development  Services  for  the  Feasibility  Study  of  Congestion  Pricing,  in  an  Amount 
Not  to  Exceed  $200,000  -  ACTION* 

14.  Award  a  General  Engineering  and  Design  Professional  Services  Contract  for  the  South 
Access  to  the  Golden  Gate  Bridge:  Doyle  Drive  Replacement  Project  to  Arup/Parsons 
Brinckerhoff  foint  Venture  in  an  Initial  Amount  Not  to  Exceed  $4,250,250  — 
ACTION* 

15.  Award  a  Three- Year  Strategic  Communications,  Media  and  Community  Relations 
Professional  Services  Contract,  with  Two  Additional  One-Year  Extension  Options,  to 
Barbary  Coast  Consulting  in  an  Initial  Amount  Not  to  Exceed  $175,000  -  ACTION* 

16.  Authorize  the  Executive  Director  to  Execute  all  Master  Agreements,  Program 
Supplemental  Agreements,  Fund  Exchange  Agreements,  bund  Transfer  Agreements 
and  Any  Amendments  Thereto  Between  the  Authority  and  the  California  Department 
of  Transportation  for  Receipt  of  Federal  and  State  Funds  -  ACTION* 

17.  Approve  a  Resolution  Committing  to  Fulfill  the  Local  Match  Requirements  for  a 
Caltrans  Community  Based  Transportation  Planning  Grant  for  the  Columbus  Avenue 
Revitalization  Master  Plan  (Plan)  and  Authorizing  the  Executive  Director  to  Enter  Into 
and  Execute  Grant  Agreements  with  the  California  Department  of  Transportation  to 
Prepare  the  Plan  -  ACTION* 

18.  Adopt  the  Draft  Authority's  Travel,  Conference,  Training  and  Business  Expenses 
Policies,  and  Amend  Section  3.2  of  the  Administrative  Code  -  ACTION* 

Items  for  Direct  Board  Consideration 

19.  Possible  Action  to  Modify  San  Francisco's  Strategy  for  Proposition  IB  State 
Transportation  Infrastructure  Bond  Funding  to  Add  the  U.S.  101/Harney  Way 
Interchange  Project  -  ACTION* 

On  November  21,  2006  the  Authority  adopted  San  Francisco's  Strategy  for  Proposition  IB  State 
Infrastructure  Bond  Funding,  including  identification  of  priorities  for  the  Corridor  Mobility 
Improvement  Account  (CMIA).  While  detailed  eligibility  and  selection  criteria  for  the  majority  of  the 
competitive  fund  categories  in  Proposition  IB  will  be  established  through  trailer  bills  in  the  current 
session  of  the  Legislature,  the  bond  legislation  mandates  a  very  rapid  project  selection  process  for  the 
$4.5  billion  CMIA.  Consequently,  on  November  13,  the  Metropolitan  Transportation  Commission 
(MTC)  issued  a  directive  requiring  all  nine  Congestion  Management  Agencies  in  the  region  to  submit  a 
countv  CMIA  project  list  and  adopt  a  prioritization  strategy  by  December  1,  2006.  Consistent  with  the 
Board-adopted  priorities,  we  submitted  applications  to  the  MTC  for  the  Doyle  Drive  Replacement  and 
SFgo  (U.S.  101  and  U.S.  1)  projects.  Subsequent  to  the  November  21  Authority  Board  meeting,  the 
Mayor's  office  submitted  the  U.S.  101/Harney  Way  Interchange  Project  to  MTC  for  the  CMIA.  The 
MTC  staff  recommended  CMIA  list,  released  earlier  today,  does  not  include  the  Harney  Way  project. 
Our  options  for  capturing  bond  program  funding  for  this  project  include  a)  adding  the  project  to  the 
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CMLA  list  which,  given  that  MTC  has  already  issued  its  list,  would  necessitate  vigorous  advOCSq  to  gel 
MTC  to  consider  modifying  its  list;  b)  adding  the  project  to  the  list  of  priorities  for  the  Mare  and  Local 
Partnership  Program,  another  bond  categorv  where  it  would  likely  compete  better  than  in  CMlA.  or  e 
directing  staff  to  explore  other  opportunities  jointlv  with  the  Mavor's  office  The  possible  action  is  to 
modify-  San  Francisco's  Strategy  for  Proposition  IB  Stale  Infrastructure  Bond  Funding  10  add  the 
U.S.  101/Harney  Way  Interchange  Project 

Other  Items 

20.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  Spfcificall] 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

21.  Public  Comment 

22.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  .it  Imp  aQga  sfga  "re  'ir;tN  <>r  'hat  evening  at  6:00  pm  on 
Cable  ( aianncl  2G  in  San  Irancisco.  with  a  repeat  on  the  weekend  either  S.iturd.u  or  Sund.n  evening.  To  know  tin.  exact 
cablecast  times  for  weekend  viewing,  please  call  SI  C  I  A  at  415,  557-4293  on  I  nd.n  when  the  cablccasi  times  have  been 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  ma\  be  sensitive  to 

To  obtain  a  disability-related  modification  or  accommodation,  nn  lulling  auxiliary  aids  or  sen  u  v>,  to  p.irtu  ip.ue 
in  the  meeting,  please  contact  Pooja  Jhunjhtinu ala  at  4 15.522. 4S00  at  least  two  business  days  before  tin  mi  >  ling 

ence  or  attempt  to  influence 
Ordinancc  |SI;  Campaign  & 
more  intormanon  about  the 
00,  San  Francisco,  CA  94102, 
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AGENDA 


id 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
 Meeting  Notice  DOCUMENTS  DE 


Date: 
Location: 


Commissioners: 


JAN  2  9  2007 


11:00  a.m.,  Tuesday,  J  an 
Legislative  Chamber,  Ro 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


McGoldrick  (Chair),  Alioto-Picr,  Ammiano,  Daly,  Dufty, 
Elsbernd,  few,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


Jhtinjhumi  ala 


inds  tor  the  Columbus  Avenue  Revitalization  Master 
Flow  Distribution  Schedule,  and  Amendment  or' the 
ram-  ACTION* 


1.  Roll  Call 

2.  Approval  of  Minutes  of  December  12,  2006  meeting  -  ACTION  * 

3.  Chairs  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

5.  Election  of  Chair  and  Vice  Chair  -  ACTION 

Recommendation  from  the  Plans  and  Programs  Committee 

6.  Reappoint  Sarah  Gon  to  the  Citizens  Advisory  Committee  (CAC)  -  ACTION* 

7.  Appropriate  SI 2,000  in  Prop  K  Fi 
Plan,  Subject  to  the  Attached  Casl 
Relevant  5-Year  Prioritization  Proi 

8.  Allocate  $64,394  in  Prop  K  funds  to  the  Department  of  Public  Works  (DPW)  for  the 
Design  Engineering  Phase  of  the  Renewed  Valencia  Streetscapc  -  l~th  to  19th  Project, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  A 
Commitment  to  Allocate  an  Additional  (435,606  for  the  Construction  Phase  in  Fiscal 
Year  2007/08  -  ACTION* 

9.  Allocate  S273,200  in  Prop  K  Funds  to  the  Municipal  Transportation  Agency  for  the 
Bicycle  Safety  Public  Outreach  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  f  low 
Distribution  Schedule,  and  Amendment  of  the  Relevant  5-  Year  Prioritization  Program 
-  ACTION* 

Recommendation  from  the  Finance  Committee 

10.  Approve  the  2007  State  and  Federal  Legislative  Programs  -  ACTION* 

1 1 .  Accept  the  Audit  Report  for  FA'  2005  '06  -  ACTION* 
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Items  for  Direct  Board  Consideration 

12.  Approve  a  Resolution  Committing  to  Fulfill  the  Local  Match  Requirements  for  a 
Caltrans  Community  Based  Transportation  Planning  Grant  for  the  Columbus 
Avenue  Revitalization  Master  Plan  (Plan)  and  Authorizing  the  Executive  Director 
to  Enter  Into  and  Execute  Grant  Agreements  with  the  California  Department  of 
Transportation  to  Prepare  the  Plan  -  ACTION* 


In  July  2006,  the  Authority  acting  as  tl 
in  the  North  Beach  area  of  the  City, 
Planning  grant  for  the  Columbus  Ave 
receive  the  grant,  Caltrans  requires  tl 
authorizing  the  Executive  Director  t 
specific  planning  effort,  and  to  identif 


r  RENEW  SF,  a  rieighl 


Commissioner  lVskin.  We  are  seeking  approval  of  a  rcsolut 
match  requirements  for  a  Caltrans  Community  Based  Tran 
and  authorizing  the  Executive  Director  to  enter  into  an 
California  Department  of  Transportation  to  prepare  the  PL 

Adopt  the  2006  Annual  Report  -  ACTION 


:ommil  fulfillment  of  the  local 
on  Planning  Grant  for  the  Plan 
itc  grant  agreements  with  the 


Report  by  January  of  each 
in  the  adopted  county  tr 
Adoption  of  the  Annual 
Section  2(d)  of  the  Authoi 


requires  the  preparation  and  adoption  of  an  Annual 
achieve  the  objectives  of  completion  of  the  projects 


Other  Items 

1 4.       Introduction  of  New  Items  -  INFORMATION 


the  meeting.  Bo; 


tis  for  future  considei 


;  not  specifically 


Public  Comment 
Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hrtp-. .  Avwsv  - 1:--,  ^-rv  ,,r  that  evening  at  6:00  pm  on 
Cable  Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening;.  To  know  the  exact 
cablecast  times  for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cable-cast  times  have  been 
determined. 

In  order  to  assist  the  Citv's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical 
sensitivity  or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to 
various  chemical  based  products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  sen-ices,  to  participate- 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SF  Campaign  & 
Governmental  Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity,    l  or  more  information  about  the 
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AGENDA 


/o7 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 

 Meeting  Notice  DOCUMENTS 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  I 
Legislative  C 


McGoldrick  (Chair),  Jew 
Daly,  Dufty  Elsbernd,  Mas 


FEB  2  3  2007 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


e-Chair),  Alioto-Pier,  Ammiano. 
,  Mirkarimi,  Peskin  and  Sandoval 


CLERK:  P(»o|a  Jhunihunuala 


Roll  Call 

Approval  ot  Minutes  ot  [anuary  30,  2007  meeting  -  ACTION  : 

Chairs  Report  -  INFORMATION 

Executive  Directors  Report  -  INFORMATION 


Recommendation  from  the  Plans  and  Programs  Committee 

5.  Appoint  Wendy  Tran  to  the  Citizens  Advisorv  Committee  (CAC)  -  ACTION ' 

6.  Approve  San  Francisco's  Project  Priorities  for  Countv  Share  Regional  Bicycle 
and  Pedestrian  Program  (RBPP)  and  Transportation  for  Livable  Communities 
(TLC)  Capital  Program  Funds  -  ACTION* 

7.  Adopt  the  Fiscal  Year  2007/08  Transportation  Fund  for  Clean  Air  (TFGA  1 .,  >cal 
Expenditure  Criteria  -  ACTION  * 

8.  Allocate  $144,900  in  Prop  K  funds  to  the  Municipal  Transportation  Agenc] 
(MTA)  for  the  Project  Development  Phases  of  Seven  Bicvcle  Proiccts.  with 
Conditions,  Subject  to  the  Attached  Fiscal  Year  Cash  Row  Distribution 
Schedule,  and  Amendment  of  the  Relevant  5-Ycar  Prioritization  Program  - 
ACTION* 

9.  Recommend  Allocation  of  $10,825,000  in  Prop  K  Funds,  with  Conditions,  to  the 
Transbay  Joint  Powers  Authority  (TJPA)  for  Program  Management/Program 
Controls  and  Survev  and  Environmental  Consulnn^  Services  for  the  Caltrain 
Downtown  Extension  to  a  Rebuilt  Transbay  Terminal  Project.  Subiect  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment  of  the 
Prop  K  Strategic  Plan  -  ACTION  * 

10.  Recommend  Adoption  of  San  Francisco's  Project  Priorities  for  the  2006 
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Regional  Transportation  Improvement  Program  (RTIP)  Augmentation  - 
ACTION* 


Recommendation  from  the  Finance  Committee 

11.  Increase  the  Professional  Services  Contract  with  DMJM  Harris,  in  an  Amount  Not  to 
Exceed  $96,856,  for  Planning  and  Preliminary  Engineering  Services  to  Develop  the 
Yerba  Buena  Island  Ramps  Project  Studv  Report,  Contingent  on  Approval  by  the 
Treasure  Island  Development  Authority  Board  (TTDA)  of  an  Amended  Interagency 
Agreement  between  the  Authority  and  TIDA  for  the  Additional  Scope  of  Work  and 
Related  Expense  -  ACTION* 

12.  Amend  Section  5.2(b)  of  the  Authority's  Administrative  Code  to  Establish  the  Second 
Tuesday  of  the  Month  as  the  Regular  Meeting  Day  of  the  Finance  Committee,  Effective 
April  10,  2007  -  ACTION* 

Other  Items 

13.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  not 
specifically  listed  above,  or  introduce  or  request  items  for  future  consideration. 

14.  Public  Comment 

15.  Adjournment 


To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate 
in  the  meeting,  please  contact  Pooja  Jhunjhunwala  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence 
local  legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  & 

Lobbyist  Ordinance,  please  contact  the  S.I',  lirhics  Commission 'at  30  Van  Ness  Ave.!  Suite  3900,  San  Francisco,  CA  94102, 
telephone  (415)  581-2300:  or  website  www.sfgov.org/crhics. 
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AGENDA 
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HE 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHOR!]  \ 

Meeting  Notice 


Date:  1 1:00  a.m.,  Tuesday,  April  24,  2007 

Location:  Legislative  Chamber,  Room  250,  City  I  [all 

Commissioners:        McGoldrick  (Chair),  few  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Daly,  Dufty,  Elsbernd,  Maxwell,  Mkkarimi,  Peskin  and  Sandoval 


(1.1  RK  Erika  Chens 


Roll  C; 


DOCUMENTS  DEPT 


2.  Approval  of  Minutes  of  March  27,  2007  meeting  -  ACTION  * 

3.  Chairs  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION  SAN  FRANCISCC 

a    ■        c         u    n,  at>  r  PUBLIC  LIBRARY 

Recommendations  from  the  Plans  and  Programs  Committee 

6.  Adopt  the  Municipal  Transportation  Agency's  (MTA's  New  Traffic  Signs 
Project,  Approved  Through  Resolution  05-66,  to  Update  the  Scope.  Budget  and 
Schedule  to  Use  the  Remaining  funds  for  the  Traffic  Sign  Graffiti  Program 
Instead  of  the  All  Way  Sign  Program  -  ACTION* 

7.  Approve  $1,131,887  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal 
Transportation  Agencv  for  a  Conceptual  Engineering  Report  for  the  Burke 
Avenue  Overhead  Lines  and  Central  Warehouse  Facility  Renovation.  Subject  to 
the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

8.  Approve  SI 00,000  in  Prop  K  funds  for  the  San  Francisco/San  Mateo  Bi-County 
Transportation  Study  Update,  Subject  to  the  Attached  Fiscal  Mar  Cash  Flow 
Distribution  Schedule  -  ACTION* 

9.  Approve  the  Fiscal  Year  2007/08  Transportation  Fund  for  Clean  Air  (TFCA) 
Program  of  Projects  for  Submission  to  the  Bav  Area  Air  Quality  Management 
District  (BAAQMD'i  -  ACTION* 

10.  Approve  the  Mission-Geneva  Neighborhood  Transportation  Plan  Final  Report  - 
ACTION* 

Items  for  Direct  Board  Consideration 

11.  Status  Report  on  the  Third  Street  Light  Rail  Pro)ect  -  INFORMATION 
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This  item  is  included  at  the  request  of  Commi 
provide  the  endre  Board  an  opportunity  to  h 
Transportadon  Agency  about  the  progress  on  ser 
several  other  related  issues  discussed  by  the  I 
including  the  status  of  the  repairs  of  damaged 

Other  Items 

12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not 
specifically  listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  May  22,  2007 

Location:  Legislative  Chamber,  Room  25n,  City  !  I. ill 

Commissioners:        McGoldrick  (Chair),  Jew  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Daly,  Dufty,  Elsbernd,  Maxwell,  Mirkarirni,  Peskin  and  Sandoval 


CLERK:  Cnk.i  Che. 


1.  Roll  Call 


2.  Approval  of  Minutes  of  April  24, 200  meeting  -  ACTION*  DOCUMENTS  DEPT 

3.  Chairs  Report  -  INFORMATION 

4.  Executive  Directors  Report  -  INFORMATION 


MAY  1  8  2007 


r»  .    .      f       ,    Dl  ,  n  o        ■  SAN  FRANCISCO 

Kecommendations  trom  the  Plans  and  Programs  Committee 

5.  Approve  54,500  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  and  Appropriation  of  SI 6,300  in  Prop  K  Funds  to  the  Authority  f>r  the 
Geary  Corridor  Bicycle  Network  Review  Project,  Subject  to  the  Attached  f  iscal  Year 
Cash  Flow  Distribution  Schedule,  and  Amendment  of  the  Relevant  5-Yc.ir 
Prioritization  Program  -  ACTION* 

6.  Approve  the  Final  Report  on  the  Geary  Corridor  Bus  Rapid  Transit  Study  - 
ACTION* 

7.  Approve  SI, 183,000  in  Prop  K  funds  for  Gearv  Bus  Rapid  Transit  Environmental 
Analysis  and  Preliminary  Engineering  -  Part  1,  Subject  to  the  Attached  fiscal  War  Cash 
Flow  Distribution  Schedule,  the  Commitment  to  Appropriate  $1,125,000  in  fiscal  'Sear 
2007/08  to  Fund  the  Rest  of  the  Part  1  Effort,  and  the  Amendment  of  the  Relevant  5- 
Year  Prioritization  Program  -  ACTION* 

8.  Third  Street  Light  Rail  Project  Status  Report  -  INFORMATION* 
Recommendations  from  the  Finance  Committee 

9.  Approve  Professional  Services  Contracts  with  the  Tenderloin  Housing  Clinic  for  the 
Outreach  Initiadve  tor  Lifeline  Transit  Access  Project,  in  an  Amount  Not  to  Exceed 


H:\Board  Meetings\AGENDA\2007\5  May  22  Bd  Ag.doc 


$137,741,  and  the  Bayview  Hunters  Point  Foundation  for  Community  Improvement  for 
the  Bayview  Hunters  Point  Community  Transport  Project,  in  an  Amount  Not  to 
Exceed  1924,879  -  ACTION* 

10.  State  and  Federal  Legislative  Update  -  ACTION* 
Recommendations  from  the  Personnel  Committee 

11.  Approve  the  Revised  Job  Classification  Structure  -  ACTION* 

12.  Approve  the  Proposed  ( )rganizational  Restructuring  -  ACTION* 
Other  Items 

13.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  tor  future  consideration. 

14.  Public  Comment 

15.  Adjournment 
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PUBLIC  HEARING:  FISCAL  YEAR  2007/08  ANNUAL  BUDGET 
SAN  FRANCISCO  COUNTY  TRANSPORTATION  Al  i  i  [<  )RH  Y 


TUESDAY,  June  19,  2007 


11:00  AM 


Pursuant  to  California  Public  Utilities  Code  Section  111266,  the  following 
notice  is  hereby  given: 

The  San  Francisco  County  Transportation  Authority  will  hold  a  hearing  to 
consider  the  adoption  of  its  Fiscal  Year  2007/08  Budget,  at  its  regularlv 
scheduled  Board  of  Commissioners  meeting  on  Tuesday,  [une  19,  200"  at 
11:00  a.m.  in  the  Legislative  Chamber,  City  Hall  Room  250,  at  1  Dr.  Carlton  B. 
Goodlett  Place,  San  Francisco,  California. 

Prior  to  adoption  of  the  Fiscal  Year  2007/08  budget  by  the  Authority  B<  >.ird  i  >f 
Commissioners,  the  Finance  Committee  of  the  Authority  will  consider  the 
Fiscal  Year  2007/08  Annual  Budget  in  the  amount  of  approximately  $15c) 
million  at  its  regular  meeting  on  Tuesday,  June  12,  2007  at  10:00  a.m.  in  City 
Hall  Room  263.  The  proposed  budget  will  be  available  for  public  review 
beginning  June  4,  2007  at  the  Board  of  Supervisors  Clerk's  Office  at  City  Hall, 
at  the  San  Francisco  Public  Library  (Main  Branch),  at  the  offices  of  various 
Chambers  of  Commerce,  and  at  the  San  Francisco  County  Transportation 
Authority  office  at  100  Van  Ness,  26th  Floor,  San  F  rancisco,  California,  as  well 
as  through  the  Authority's  website  at  www. sfcta.org. 


DOCUMENTS  DEPT 


JUN  -  4  2007 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


REVENUES 

Fiscal  Year 
uxu,  ii- 

lOCfCMC 

DeacMC 

PbadYcm 
2007/08 

SALES  TAX  PROGRAM 

Unobligated  Funds  from  Fiscal  Year  2006/07 

Fund  Reserves  In 

Sales  Tax  Revenue 

AB3090  Loan  Reimbursement 

Interest  Income 

Deobligarions 

Debt  Issuance  Proceeds 

106^74,750 
74300,000 

5£15j000 
22370.000 

79,71 5J00O 
22370.000 
3^951.151 

Total  Sales  Tax  Program  Revenues 

207,628,732 

s  Lk,,ii.i.w 

TRANSPORTATION  FUND  FOR  CLEAN  AIR 
Unobligated  Funds  from  FY07/08 
FY07/08  Vehicles  Registration  Fee  Revenues 
Interest  Income 

%  94.786 
731.081 

Total  Transportation  f  und  For  Clean  Air  Revenues 

S  SSS.IJ9 

CONGESTION  MANAGEMENT  PROGRAM 
Sales  Tax  Appropriations 
Sales  Tax  Transfers  In/Match 
Model  Service  Bureau  Revenue 
MTC  Community-Based  Grants 

Geary  Multi-Lingual  Carryover  -  Environmental  Justice  Grant 

STP  3%  Revenue 

STP  3%  Revenue  Carryover 

TPLUS  Revenue 

SB45  Planning,  Programming  &  Monitoring 

SB45  Planning,  Programming  &  Monitoring  Carryover 

FHWA  Congestion  Pricing  Grant 

Local  BAAQMD  Match  for  Congestion  Pricing  Grant 

Local  MTC  Match  for  Congestion  Pricing  Grant 

Doyle  Dr-  HPLUL-6272(008) 

Doyle  Dr-  HPLUL-6272(009) 

Doyle  Drive  PLH-P101(853) 

Treasure  Island  -  Yerba  Buena  Island 

Pedestrian  Master  Plan  -  Reimbursement 

Streetscape  Master  Plan  -  Reimbursement 

Octavia  Boulevard  Parcel  Sales 

62,500 
142,000 
168,000 
398,000 
81,014 
150,000 
65,000 
55,000 
1,040,000 
80,000 
80,000 
3,200,000 
2,400,000 
2,242,000 
511,500 
142,009 
160,000 
278,169 

716,106 
6336,700 

(39,817) 

17,000 
176,807 

401.000 
69,000 

(90.129) 
(80,000) 
50,000 
(873,452) 
(828372) 
3.139,225 
(234.032) 

68,078 

3381.106 
6336.700 
22,683 
60,000 

415.000 

150.000 

UOyDOO 
232634* 

5381225 
257^468 

Total  Congestion  Management  Program  Revenues 
TOTU.  HI  \  i  \1  1  s 

14.120,192 

S  222,842,404 

5                 flj  4&\  '*>4 

S  22.S-6.tr96 
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The  Authority's  Annual  Work  Program  includes  activities  in  five  major  functional  areas:  I' 

Programming,  Capital  Projects  Delivery  Support  and  Oversight,  Planning,  I  inance  and  Admin;  •• 

Technology  Services.  These  activities  address  the  Authority's  responsibilities  as  administrator  of  the  Prop  K 

local  sales  tax  for  transportation,  as  the  Congestion  Management  Agency  (CM A  tor  .San  1  rancisco,  ami  as 

local  program  manager  for  the  Transportation  Fund  for  Clean  Air  (TFCA).  The  propOS< 

reflects  the  integrated  way  in  which  activities  are  managed  at  the  Authority,  by  functional  area  and  project, 

rather  than  by  funding  source.  This  approach  also  reflects  the  principle  that  all  activities  at  the  \ 

geared  and  contribute  to  expediting  the  efficient  delivery  of  transportation  projects,  w  ith  the  vas 

funded  with  a  combination  of  revenue  sources.  The  Draft  Work  Program  also  reflects  the  changes  to  the 

organizational  structure  of  the  Authority  which  approved  by  the  Authority  Hoard  in  \la\  2007. 

POLICY  AND  PROGRAMMING 

The  Fiscal  Year  2007/08  Work  Program  for  Policy  and  Programming  focuses  on  strategic  turn: 
that  will  affect  the  implementation  of  many  of  the  important  improvements  to  the  transportation  system 
made  possible  by  the  passage  of  Prop  K,  as  well  as  opportunities  to  improve  leveraging  i.e.,  marrhing  of 
Prop  K  funds  with  other  federal,  state  or  local  funds.  In  July  2007,  the  division  will  begin  the  2'  I 
Strategic  Plan  Update  and  corresponding  updates  of  over  twenty  5-Year  Prioritization  Programs.  This  is  .t 
multi-jurisdictional  effort  involving  all  other  Authority  divisions  and  project  sponsors  m  bri 
discussions  regarding  project  readiness,  project  phasing  options,  timing  of  environmental  clearance-.  opti<  >ns 
for  advancing  or  swapping  different  fund  sources,  and  other  highly  technical  information  to  arm  ( 
considered  plan  that  maximizes  the  Authority's  ability  to  leverage  the  Prop  k.  program  while  minimising 
financing  costs  and  expediting  delivery  of  transportation  improvements.  These  updates  will  b 
coordinated  with  the  2009  update  of  the  Regional  Transportation  Plan,  which  among  other  obj< 
critical  step  toward  securing  discretionary  funds  for  San  Francisco  projects.  ( )thei  key  activities  include 
continued  advocacy  for  improved  protections  for  state  transportation  funds  (e.g.,  Prop  42  and  Strategies  fi  * 
repayment  of  loans  made  to  the  General  Fund  from  the  State  Transportation  Improvement  Program 
(STIP))  and  active  participation  in  the  development  of  proposals  for  new  transportation  revenues  at  thi 
local,  regional  and  state  levels. 

As  a  major  shift  from  last  year's  Work  Program,  this  division  will  be  responsible  for  the  oversight  and 
monitoring  of  delivery  of  all  of  the  programmatic  (i.e.,  non-project  specific)  categones  in  Prop  K,  such  as 
pedestrian  and  bicycle  safety,  traffic  calming,  transit  preferential  streets  and  signs  and  signals,  with  the 
exception  of  four  programmatic  transit  rehab  categories  (e.g.  transit  facilities).  This  change  will  enable  a 
more  comprehensive  and  pro-active  approach  to  programming  and  project  oversight,  including,  but  not 
limited  to  monitoring  of  timely  use  of  funds  requirements,  particularlv  to  protect  I  -id  federal 

grants,  given  the  increased  emphasis  on  project  readiness  at  both  the  State  and  Federal  levels.  It  will  also 
provide  a  more  consistent  and  streamlined  interface  for  project  sponsors. 

Programming  was  traditionally  a  cyclical  set  of  activities,  but  the  multiplicitv  of  fund  programs  handled  bv 
the  Authority  and  the  additional  requirements  established  bv  Prop  K,  such  as  5-Year  Prioritization 
Programs,  result  in  a  steady  year-round  workload,  exacerbated  during  particularlv  acute  peaks,  such  as  the 
end  of  the  fiscal  year  when  annual  Prop  K  allocation  requests  are  processed  for  the  following  year.  This  vear 
anticipated  programming  for  capital  expenditures  includes  S141.8  million  of  Prop  K  sales  tax  dollars,  per  the 
approved  2005  Strategic  Plan,  and  just  under  SI  million  in  TFCA  funds.  In  addition,  the  Authonry  monitors 
state  legislation  affecting  San  Francisco's  transportation  programs,  and  develops  so  advancing 
legislative  initiatives  beneficial  to  the  program.  The  following  are  the  key  activities  anticipated  for  the  Policy 
and  Programming  division: 
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•  Prop  K  Allocation  Requests 

•  Prop  K  2008  Strategic  Plan  Update  (and  ongoing  implementation) 

•  Prop  K  5-Year  Prioritization  Programs  Update  (and  ongoing  implementation 

•  TFCA  annual  local  programming  cycle  (determine  priorities  and  manage  program) 

•  TFCA  annual  regional  programming  cycle  (assist  sponsors  with  applications) 

•  TLC  local  programming  cycle  (assist  sponsors  and  provide  project  oversight 

•  TLC/HIP  regional  programming  (assist  sponsors  and  provide  project  oversight) 

•  Lifeline  Transportation  Program  (project  oversight,  delivery  support  and  contract  management) 

•  Regional  Bicycle  and  Pedestrian  Program  local  programming  (assist  sponsors  and  provide  project 
oversight) 

•  Oversight  of  delivery  of  all  programmatic  (i.e.,  non-project  specific)  categories  in  Prop  K,  such  as 
bicycle  and  pedestrian  circulation  and  safety,  transit  preferential  streets,  traffic  calming,  signs  and 
signals,  except  for  4  transit  rehabilitation  programmatic  categories. 

•  2009  Regional  Transportation  Plan  -  Coordinate  San  Francisco  input  working  closely  with  the 
Authority's  Planning  and  Capital  Projects  Divisions  and  project  sponsors,  including  development  r>t~ 
policy,  funding  strategy  and  project  inputs 

•  Regional  Transit  Expansion  Agreement  —  MTC  Resolution  3434  (ongoing  participation  in 
renegotiation  of  agreement  and  periodic  updates  and  advocacy  for  San  Francisco  priorities) 

•  2008  STIP  programming  cycle,  assistance  with  project  sponsor  allocation  and  amendment  requests, 
AB  3090  local  funding  loan  (repayment)  applications  to  the  California  Transportation  Commission 
(CTC) 

•  Interregional  Transportation  Improvement  Program  (ITIP)  programming  (priontization  of  San 
Francisco  projects  and  negotiation  with  other  Bay  Area  CMAs  and  the  state) 

•  State  Local  Partnership  Program  (SLPP)  coordination  and  prioritization  of  San  Francisco  projects 
(part  of  the  Prop  IB  State  Bond  program) 

•  Transportation  Congestion  Relief  Program  (TCRP)  funding  applications,  progress  reports,  and 
amendments  through  the  CTC  (Doyle  Drive,  Third  Street  LRT,  and  New  Central  Subway) 

•  Federal  Transportation  Improvement  Program  (TIP)  amendments  (coordination  and  processing 
with  MTC  and  project  sponsors) 

•  Regional  Measure  2  programming  issues  (assist  project  sponsors  and  coordinate  with  MTC 

•  Congestion  Management  Program  Capital  Improvement  Program  amendments 

•  Project  oversight  and  programming  for  projects  prioritized  through  the  Market  Street  Study 

•  Advocacy  for  regional,  state  and  federal  funds  (including  MTC/ Partnership  and  Bay  Area  I  M  \ 
committee  work  and  ongoing  coordination  with  and  appearances  before  the  ^^^C,  CTC,  and  federal 
agencies) 

•  Select  Committee  on  Paratransit  (staffing) 

•  State  and  Federal  Legislation  (tracking,  strategy  and  development) 

•  Contract  procurement  and  administration,  and  policy  and  technical  input  into  the  Better  Streets 
Plan,  Pedestrian  Master  Plan,  and  Streetscape  Master  Plan 

•  19th  Avenue  Signal  Improvement  Program  (conceptual  planning  and  engineenng, 
scope/ cost/ schedule  assessment,  and  project  management  oversight) 
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CAPITAL  PROJECTS 

The  Capital  Projects  division  works  to  facilitate  the  timely  and  cost-effective  delivery  of  Authority-funded 
transportation  projects  and  programs,  with  a  particular  emphasis  on  major  capital  projects,  such  as  Central 
Subway,  the  Caltrain  Downtown  Extension/Transbay  Terminal,  and  Caltrain  electrification,  along  with 
managing  Prop  K  programmatic  transit  rehabilitation  categories  such  as  transit  vehicles,  guideways  and 
facilities,  and  supporting  delivery  of  the  Doyle  Drive  Replacement  Project  The  Capital  Projects  I)  i 
also  works  with  the  Planning  and  Policy  and  Programming  Divisions  to  provide  engineering  support  for 
Authority-led  planning  efforts,  as  well  as  for  Prop  K,  state  and  federal  grant  applications  and  related  pi 
oversight. 

Key  activities  foreseen  for  Fiscal  Year  2007/08  for  the  Capital  Projects  Division  include  the  fi  tilt  mg. 

•  Third  Street  Light  Rail  Line  closeout  and  Metro  Last  Maintenance  Facility  project  management 
oversight  and  technical  support) 

•  Central  Subway  (modeling  support  from  Technology  Services  Division,  scope  cost  scheduli 
assessment,  project  management  oversight) 

•  Transbay  Terminal /Caltrain  Downtown  Extension  (scope/cost/schedule  and  funding  assessments, 
project  management  oversight) 

•  Doyle  Drive  Replacement  Project'dead  agencv  for  completion  of  envin inmenta]  studies  I  IK  I  Is 
and  detailed  engineering  design) 

•  Prop  K  allocation  support  (including  scope/cost/schedule  assessment  and  project  mai 
oversight  for  major  capital  projects  and  transit  rehab  programs) 

•  Yerba  Buena  Island  Ramps  (management  of  development  of  the  project  study  report  tor  the  Ramps 
Replacement  Project) 

•  Engineering  support  for  Prop  K  projects,  such  as  Bus  Rapid  Transit  BKT  on  Van  Ness  Vvenue  and 
Geary  Boulevard,  and  Balboa  Park  Station  Access  improvements  (scope/cost/schedule  assessment, 
project  management  oversight) 

•  Engineering  support  for  state  and  federal  Authority-programmed  grants  (scope/cost/schedule 
assessment,  technical  issue  resolution) 

•  CityBuild  Pilot  Program  (participation  in  steering  of  citywide  coordinated  training  fof  construction 
jobs,  a  joint  initiative  of  the  Authority  and  the  Mayor's  Office) 

•  Implementation  of  project  controls  data  management  system,  in  coordination  with  Finance  and 
Administration  and  Policy  and  Programming  divisions 

•  Monitoring  and  reporting  of  Prop  K  cash  flow  needs  for  Prop  K  major  capital  projects  and  transit 
rehabilitation  programs  in  concert  with  the  Finance  and  Administration,  Policy  and  Programming, 
and  Planning  Divisions,  to  forecast  financing  needs. 


The  Authority  has  a  full  workload  of  planning  activities  that  address  Countvwide  Transportation  Plan  and 
Prop  K  priorities,  and  advance  congestion  relief  and  transit  performance  improvement  goals.  During  Fiscal 
Year  2007/08,  the  Authority  will  continue  the  Congestion  Pricing  Feasibilitv  Studv  -  the  first  of  its  kind  in 
the  nation  -  funded  by  a  grant  from  the  Federal  Highways  Administration  Value  Pacing  Program.  In 
addition,  the  Authority  will  be  engaged  in  a  number  of  studv  efforts  on  specific  corridors.  A  good  part  of 
these  activities  will  take  place  under  special  state,  regional  and  federal  grants  obtained  by  the  Authority.  The 
Planning  Division  relies  on  the  Capital  Projects  Division  for  engineering  support  and  the  Polio."  and 
Programming  Division  for  funding  strategy,  policy  and  legislative  support  for  the  various  plannine 
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and  ultimately  for  the  implementation  of  the  recommended  improvements.  The  main  areas 
anticipated  for  the  Planning  Division  during  Fiscal  Year  2i  H  ~  •  ><S  arc: 

•  Congestion  Pricing  and  Parking  Management  Studies 

•  Strategic  Analysis  Reports:  LOS  SAR  Part  II:  Auto  Trip  Generation  Study  lead  agenc]  ,  and  fi 

up  to  other  SARs  on  Folsom,  16th  Street  and  Northeast  Waterfront  SARs;  completion  of  1-2  new 
SARs) 

•  Geary  Corridor  Bus  Rapid  Transit  (BRT)  Study  (lead  agency  for  environmental  impact  studj  and 
preliminary  engineering,  including  management  of  consultants) 

•  Van  Ness  BRT  (lead  agency  for  environmental  impact  study  and  preliminary  engineering,  including 
management  of  consultants) 

•  Mobility  Access  and  Pricing  Study  (lead  agency  for  feasibility  stuck  of  congestion  pricing,  including 
management  of  consultants,  and  four  advisory  committees) 

•  Parking  Management  Study  (lead  agency  in  cooperation  with  MTA  and  Planning  Departma  I 
includes  potential  demonstration  project  in  1-2  neighborhoods 

•  Neighborhood  Transportation  Plans:  Mission-Geneva  Transportation  Study  and  Tenderloin-Little 
Saigon  Transportation  Study  (assistance  to  City  departments  in  implementation  of 
recommendations);  Mission  South  of  Chavez  Study  (lead  agency);  Columbus  Avenue  Revitalizad<  I 
Plan  (lead  agency);  Bayview  Transportation  Study  (proposed  lead  agenq 

•  19th  Avenue  Transportation  Plan  (lead  agency  for  community-based  study  including  coordination 
among  Caltrans  and  City  departments  and  management  of  consultants) 

•  Visitacion  Valley/Bi-County  Study  (lead  agency  in  coordination  with  city  departments  and  Sao 
Mateo  County  jurisdictions  to  examine  transportation  infrastructure  and  service  needs  at  county 
line) 

•  Octavia  Boulevard/Central  Freeway  Areawide  Circulation  Study  (proposed  lead  agency  for  a  study 
to  assess  existing  and  desirable  use  of  the  street  and  freewav  facilities  and  develop  recommendations 
for  system  management  and  impacts  mitigation)  identify  benefits  and  impacts,  as  well  as  needed 
mitigations) 

•  SOMA  Circulation  Study  (proposed  lead  agency  in  coordination  with  MTA  and  Planning 
Department  to  examine  transportation  needs  and  opportunities  to  accompanv  Eastern 
Neighborhood  land  use  planning  efforts);  includes  participation  in  W  estern  S<  )MA  Task  1 

•  Technical  Assistance  to  Mayor's  Office  (assistance  to  the  Mayor's  Office  of  Economic  and 
Workforce  Development;  Base  Reuse;  Housing). 

•  Participation  in  Outside  Studies  -  support  to  MTA  Transit  Effectiveness  Project; 
Neighborhoods  Planning;  MTC  and  Caltrans  planning  studies;  Embarcadero  Task  Force;  Western 
SOMA  Task  Force. 

•  Regional  Transportation  Planning  and  Transportation/Land  Use  Coordination  activities  (as  required 
by  MTC  of  all  CMAs,  including,  input  into  the  2009  RTP  development;  ABAG  FOCUS  land  use 
planning  coordination;  oversight  of  Travel  Demand  Management  programs,  and  integration  of  land 
use  considerations  into  corridor  transportation  studies) 

In  addition,  the  Planning  Division  attends  coordination  meetings  with  other  cirv,  regional  and  state  agencies 
and  community  organizations  as  necessary  to  deliver  the  main  products  in  the  work  program,  and  cover 
relevant  MTC  and  Bay  Area  Partnership  meetings. 
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TECHNOLOGY  SERVICES 


The  proposed  restructuring  of  the  Authority  includes  the  creation  of  this  division,  .in  .1  rc< 
responsibilities  currently  residing  with  the  Planning  and  Finance  and  Administration  Divi  i 
Technology  services  division  will  be  responsible  for  coordinating  all  technology  support  needs  thi 
Authority,  including  travel  forecasting,  mapping,  graphics,  and  the  website. 

•  Travel  Demand  Model  enhancements.  Implementation  of  numerous  model  improvements,  with 
special  emphasis  on  those  needed  to  support  the  Pricing  Study. 

•  Modeling  support  for  Authority  studies.  Provide  modeling,  mapping,  and  graphics  S<  I 
support  the  Planning,  Capital  Projects,  and  Policy  and  Programming  Divisions.  The  Pricing  Si 
Geary  BRT  and  Van  Ness  BRT  environmental  studies,  and  the  Bi-county  Stuck  will  depend  heavily 
on  modeling  and  graphics  support. 

•  Modeling  Service  Bureau  operations.  The  Authority  contracts  with  many  city  agent 
consultants  to  provide  travel  model  services  in  support  of  various  ongoing  projects  and  studies. 

•  Land  Use  Growth  Allocation  Model  Development.  Finalizing  the  San  Francisco  land  is 
allocation  model,  in  cooperation  with  the  San  Francisco  Planning  Department 

•  Website  development.  Expansion  of  content  and  capabilities  to  include  online  surveys  and  enhanced 
access  to  public  documents  and  data. 

•  Graphics  and  multimedia  support.  Strengthen  the  Authority's  capabilities  in  producing  higjh-qualit) 
graphic  and  multimedia  materials  in  support  of  the  agencv  work  program.  Maintain  th< 
Geographic  Information  System  (GIS)  data  and  capabilities. 

•  Internal  information  technology  development  and  support.  Maintain  existing  technolog 
including  phone  and  data  networks.  Develop  new  collaboration  tools  to  further  enhance  efficient 
and  technological  capabilities. 


The  Finance  and  Administration  Division  manages  all  of  the  Authority's  accounting,  finance  and 
administrative  support  functions,  including  financial  systems,  capital  finance,  budgeting  and  iir 
procurement,  contracting  and  human  resources.  Finance  and  Administration  activities  during  th< 
include: 

•  Reimbursement  of  Prop  K  and  TFCA  projects,  including  monitoring  of  Prop  K  cash,  fl<  >• 

Prop  K  major  capital  projects  and  transit  rehabilitation  programs  in  concert  with  the  Capital 
Projects,  Policy  and  Programming,  and  Planning  Divisions,  to  forecast  financing 

•  Day-to-day  accounting  and  financial  functions,  including  accounts  payable,  receivable,  budget 
management  and  reporting 

•  Fiscal,  single  and  triennial  management  audits  (preparation,  procurement  and  management  of 
consultants  and  follow-ups) 

•  Capital  Financing  program  management  (monitoring  of  performance,  reporting  and  development 
of  recommendations) 

•  Financing  and  Cash  Flow  Modeling  for  2008  Prop  K  Strategic  Plan  Update  and  corresponding 
updates  of  5-Year  Prioritization  Program 

•  Grants  management,  including  invoicing  and  match  tracking 
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•  Contract  management,  including  review,  negotiations  and  risk  management 

•  Fiscal,  debt  and  investment  policies  (administration,  review  and  update 

•  Disadvantaged  Business  Enterprise  policy  (review  and  update,  coordination  with  state  and  federal 
requirements  and  program  administration) 

•  Human  resources  administradon  (including  payroll,  recruitment,  and   personnel   and  benefits 
management) 

•  Administrative  support  for  all  Authority  staff 

•  Procurement  of  goods  and  services 

•  Procurement  of  administrative  professional  services  contracts 

•  Routine  legal  issues,  claims  and  public  records  requests;  risk  management 

EXECUTIVE  DIRECTOR 

The  Executive  Director's  office  is  responsible  for  a  member  of  activities  intended  to  ensure  the 
internal  management,  staffing,  resourcing  and  coordination  of  the  organization;  effective 
with  the  Board,  the  Mayor's  Office  and  San  Francisco's  elected  representatives  at  the  State  and  Fed< 
coordination  and  partnering  with  other  city  departments,  regional,  state  and  federal  agencies  and    '  • 
CMAs;  and  appropriate  level  of  external  communications,  including  community  and  press  relatii  u 
program  and  project  identity  and  advocacy  issues. 
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Date:  11:00  a.m.,  Tuesdayjune  19,  2007 

Location:  Legislative  Chamber,  Room  250,  Otv  I  [all 

Commissioners:        McGoldrick  (Chair),  [ew  (Vice-Chair),  Alioto-Pier,  Ammiano,  Daly, 
Dufty,  Elsbernd,  Maxwell,  Mirkanmi,  Peskin  and  Sandoval 

CLERK  Erika  Cheng 

W? 

1.  Roll  Call 

2.  Approval  of  Minutes  of  Mav  22,  2007  meeting  -  ACTION* 

3.  Chairs  Report  -  INFORMATION 

4.  Executive  Directors  Report  -  INFORMATION 
Recommendations  from  the  Finance  Committee 

5.  Adopt  the  Proposed  Fiscal  Year  2007/08  Annual  Budget  and  Work  Program  - 
ACTION* 

6.  Approve  the  Annual  Professional  Services  Contracts  in  an  Amount  Not  to  Exceed 
$1,054,340,  and  Authorize  the  Executive  Director  to  Negotiate  Non-monetary  Provisions 
-  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

7.  Allocate  S18,840,400  in  Prop  K  Funds,  with  Conditions,  for  15  Annual  Requests,  Subject 
to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules,  and  Associated  5 -Year 
Prioritization  Program  Amendments  -  ACTION* 

Recommendations  from  the  Personnel  Committee 

8.  POSSIBLE  CLOSED  SESSION:  Public  Employee  Performance  Evaluation  - 
ACTION 

The  Authority  may  hold  a  closed  session  under  Gov.  Code  5495"  concerning  the  annual  evaluation  of 
performance  of  the  Executive  Director. 

OPEN  SESSION:   Vfrcr  the  closed  -cssion.  the  Chair  shall  report  the  vote  taken  on  : 
closed  session. 

DOCUMENTS  DEPT 
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9.         Fix  Annual  Compensation  and  Adopt  Performance  Objectives  for  the  Executive  Director 
for  FY  2007/08  -  ACTION* 


Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  tor  future  consideration. 

1 1 .  Public  Comment 

12.  Adjournment 
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DRAFT  AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  July  24,  2007 
Legislative  Chamber,  Room  250,  Cirv  I  [all 


Commissioners:        McGoldrick  (Chair),  Jew  (Vice-Chair),  Alioto-Picr,  Ammiano,  Daly, 
Dufty,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 

CLERK:  Eriksi  Cheng 


I 7/2V/07 
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1.  Roll  Call 

2.  Approval  of  Minutes  of  June  19,  2007  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Finance  Committee 

5.  Adopt  the  Authority's  Revised  Procurement  Policy  -  ACTION* 

6.  Ratify  the  Authority's  Current  Investment  and  Debt  Policies  -  ACTION* 

7.  Approve  the  Revised  Fiscal  Policy  -  ACTION* 

8.  Adopt  the  Authority's  Revised  Rules  of  Order  -  ACTION* 

9.  Amend  the  Authority's  Administrative  Code  to  Adopt  Proposed  Procedures  for  Implementing 
the  California  Environmental  Quality  Act  -  ACTION* 

10.  Approve  an  Increase  to  the  Professional  Sen-ices  Contract  with  DMJM  Hams,  by  an  Amount 
Not  to  Exceed  $188,000,  for  Planning  and  Preliminary  Engineering  Services  to  Develop  the 
Yerba  Buena  Island  Ramps  Project  Study  Report  -  ACTION* 

11.  Award  a  Consultant  Contract  to  Hexagon  Transportation  Consultants,  Inc.,  in  the  Amount  of 
$170,000  for  Transportation  Consulting  Services  in  Support  of  the  Bi-Countv  Transportanon 
Study  Update  -  ACTION* 

12.  Approve  a  2-year  Contract  with  Leroy  L.  Saage,  Consulting  Engineer,  for  Doyle  Dnve  Pro|ect 
Management  Services  in  an  Amount  Not  to  Exceed  $478,400,  and  Authorization  to  the 
Executive  Director  to  Negotiate  the  Non-Monetary  Provisions  of  the  Contract  -  ACTION* 

13.  Approve  a  Six-Month  Extension  to  the  Contract  with  Cordoba/ Zunnaga  Joint  Venture  for  On- 
Call  Professional  Engineering  Services  in  an  Amount  Not  to  Exceed  $200,000,  and  for 
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Authorization  to  the  Executive  Director  to  Negotiate  Non-Monetary  Provisions  -  ACTION* 
Recommendations  from  the  Plans  and  Programs  Committee 

14.  Appoint  Cecilia  Lim  and  Reappoint  Jacquakne  Sachs  to  the  Citizens  Advisory  Committee  (CAC) 
-ACTION* 

15.  Appoint  9  Members  to  the  Van  Ness  Avenue  Bus  Rapid  Transit  Ciuzens  Advisory  Committee  — 
ACTION* 

16.  Allocate  $18,035,320  in  Prop  K  Funds,  with  Conditions,  for  16  Annual  Requests,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules  and  Associated  5-Year  Prioritization 
Program  Amendments,  and  a  Commitment  to  Allocate  an  Additional  $351,358  in  Fiscal  Year 
2008/09  for  the  Construcuon  Phase  of  Three  Projects  -  ACTION* 

17.  Allocate  $186,100  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation  Agency 
(MTA)  for  Planning  and  Design  of  Eight  Bicycle  Projects,  Subject  to  the  Attached  Fiscal  Year 
Cash  Flow  Distribution  Schedule,  and  Amendment  of  the  Relevant  5-Year  Prioritization 
Program  -  ACTION* 

Other  Items 

18.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed  above,  or 
introduce  or  request  items  for  future  consideration. 

19.  Public  Comment 

20.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  lurpV  / www . s  fg<  >v  <  >re / y fgtv  or  that  evening  at  6:00  pm  on  Cable- 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablccast  times 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  rimes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  mulnple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
k'l'isl.itivc  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SI-  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100)  to  register  and  report  lobbying  activity.  For  more  information  about  the  lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ ethics. 

*:  indicates  that  there  is  an  attachment. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1:00  a.m.,  Tuesday,  September  18,  2007 

Location:  Legislative  Chamber,  Room  25o,  City  I  lall 

Commissioners:        McGoldrick  (Chair),  [ew  (Vice-Chair),  Alioto-Pier,  Ammiano, 
Dalv,  Durty,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


1.         Roll  Call 


CLERK  Erika  Chens 


DOCUMENTS  DEPT 


2.  Approval  of  Minutes  of  July  24,  2007  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

a    •      c        u  ™  JD  ^  PUBLIC  LIBRARY 

Recommendations  trom  the  Plans  and  Programs  Committee 

5.  Allocate  S270,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  for  Engineering  Design  of  the  Church  and  Dubocc  Track  Work  Replacement 
Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbuuon  Schedule  - 
ACTION* 

6.  Allocate  S70,000  in  Prop  K  Funds,  with  Condidons,  to  the  Municipal  Transportation 
Agency  for  the  Traffic  Calming  —  Evaluation  and  Outreach  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribudon  Schedule  -  ACTION* 

7.  Appropriate  S473,000  in  Prop  K  Funds  for  the  CityBuild  Program  Subject  to  the 
Attached  Cash  Flow  Distribution  Schedule,  and  Amendment  of  the  Prop  K  Strategic 
Plan  -  ACTION* 

Other  Items 

8.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  may  make  comments  on  items  not  speciticallv 
listed  above,  or  introduce  or  request  items  for  furure  consideration. 

9.  Public  Comment 

10.  Adjournment 
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To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the 

Lobbyist  Registration  and  Reporting  Requirements:     Individuals  and  entities  that  infll 
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I  Inbox  (Two-Line  View  ) 


Items      1     to  1  < 


-      X   ^  ^  v      -    'j  .    10  o  Help 

SFCTA  -  September  Board  meeting  rescheduled 

Erika  Cheng  [erika.cheng@sfcta.org] 

To: 

Cc: 

Hello,  all  — 

The  Authority  Board  meeting  has  been  rescheduled  from  September  25  to  Tuesday, 

September  18,  11:00  AM  in  Room  250  at  City  Hall 

Thank  you, 

Erika  Cheng 

Clerk  of  the  Authoritj 

San  Francisco  County  Transportation  Authoritj 

1 00  Van  Ness  Avenue,  26th  Floor 

San  Francisco  CA  94  1 02-5244 

®  4I5  S->?  483I 

fl  415.522.4829 

www.sfcta.oru 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  October  30,  2007 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldnck  (Chair),  Alioto-Pier,  Amrruano,  Chu,  Daly,  Duffy, 
Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 

CLERK:  Erika  Cheng 


1.  Roll  Call 

2.  Approval  of  Minutes  of  September  18,  2007  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

5.  Election  of  Vice  Chair  -  ACTION 

Recommendations  from  the  Finance  Committee 

6.  Increase  the  Amount  of  the  Professional  Sen-ices  Contract  with  Arup/PB  loint 
Venture  by  18,333,300  to  a  Total  Amount  of  $12,583,200,  to  Advance  Design  of  the 
Doyle  Drive  Replacement  Project  to  the  35%  Design  Level  -  ACTION* 

7.  Increase  the  Amount  of  the  Professional  Services  Contract  with  Nelson\Nvgaard  bv 
$166,281  to  a  Total  Amount  of  $566,281,  for  Additional  On-Call  Planning  Service-,  and 
to  Extend  the  Term  of  the  Contract  to  August  9,  2008  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

8.  Appoint  of  2  Members  to  the  Van  Ness  Avenue  Bus  Rapid  Transit  Ciazens  Advisory 
Committee  -  ACTION* 

9.  Approve  of  the  Mission  south  of  Chavez  Neighborhood  Transportation  Plan  Final 
Report -ACTION* 

10.  Allocate  $53,120  in  Prop  K  Funds  to  the  Department  of  Pubbc  Works  DPW  fox 
Design  Engineering  of  the  Leland  Avenue  Streetscape  Improvement  Pro|ect,  Subject  to 
the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Commitment  to 
Allocate  an  Additional  $212,480  in  Fiscal  Year  2008/09  for  the  Construction  Phase  - 
ACTION* 


DOCUMENTS  DEPT. 

OCT  2  6  2007 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


H:\Board  M ee 1 1 ngs\AGENDA\ 2007X10  Oct  30  Bd  Ag.doc 


11.  Allocate  $457,000  in  Prop  K  Funds  to  the  Municipal  Transportation  Agency  (MTA)  for 
Implementation  of  the  Bicycle  Safety  Program,  Subject  to  the  Attached  Fiscal  Year 
Cash  Flow  Distribution  Schedule  -  ACTION* 

12.  Allocate  an  Amount  Not  to  Exceed  $3,209,000  in  Prop  K  funds,  with  Conditions,  to 
the  Trans  bay  Joint  Powers  Authority  (TJPA)  for  the  Acquisition  of  200  Main  Street  for 
the  Transbay  Transit  Center  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  -  ACTION* 

13.  Appropriate  $2,967,440  in  Prop  K  Funds  for  Continued  Work  on  the  Design 
Engineering  Phase  of  the  Doyle  Drive  Replacement  Project,  Sub|ect  to  the  Attached 
Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

14.  Allocate  $192,000  in  Additional  Prop  K  Funds,  with  Conditions,  to  the  Municipal 
Transportation  Agency  (MTA)  for  the  Design  Phase  of  the  Mission  Bay  Loop  Project, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION  * 

15.  Allocate  an  Additional  $385,520  in  Prop  K  Funds  to  the  Department  of  Public  Works 
(DPW)  for  Construction  of  Phase  2  of  the  Broadway  Streetscape  Improvements 
Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and 
Amendment  of  the  Relevant  5-Year  Prioritization  Program  -  ACTION* 

16.  Approve  the  Draft  2007  Congestion  Management  Program  (CMP)  and  2007  Level  of 
Service  (LOS)  Monitoring  Results  -  ACTION* 

Other  Items 

17.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

18.  Public  Comment 

19.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  M']'  .  .  ■.  r  _- ■ . .  ■  ■  ■  (,v  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cable-cast  times 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  person*  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  |SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/  ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  November  13,  2007 
Legislative  Chamber,  Room  250,  City  Hall 


Commissioners:        McGoldnck  (Chair),  Dufty  (Vice  Chair),  Alioto-Picr,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkanrru,  Pcskin  and  Sandoval 


1.  Roll  Call 

2.  Approval  of  Minutes  of  October  30,  2007  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 
Recommendations  from  the  Plans  and  Programs  Committee 


CLERK  Erika  Cheng 

11-  I3-07P08-17  RCVD 
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Recommend  Allocation  of  $3,407,000  in  Prop  K  Funds  to  the  Ttansba]  I  tint  P<  i  cs 
Authority  (TJPA)  for  Right-of-Way  Relocation  Costs  for  the  Transbay  Transit  Center 
Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  - 
ACTION* 

Recommend  Allocation  of  SI, 577, 170  in  Prop  K  Funds,  with  Conditions,  to  the 
Municipal  Transportation  Agency  (MTA)  for  Construction  of  New  Signal  Contract  58, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbution  Schedule  -  ACTION* 

Recommend  Allocation  of  $1,981,197  in  Prop  K  Funds,  with  Condiuons,  to  the 
Municipal  Transportation  Agency  (MTA)  for  Construction  of  Signal  Modification 
Contract  32,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbution  Schedule  - 
ACTION* 

Recommend  Allocation  of  $227,785  in  Prop  K  Funds,  with  Conditions,  to  the 
Municipal  Transportation  Agency  (ftCTA)  for  the  Design  Engmeenng  Phase  of  the 
Escalator  Rehabilitation  and  Upgrade  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  -  ACTION* 

Recommend  Allocation  of  $530,297  in  Prop  K  Funds,  with  Conditions,  to  the 
Municipal  Transportation  Agency  (MTA)  for  the  Paratransit  Vehicle  Procurement 
Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distnbution  Schedule  - 
ACTION* 
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10.  Recommend  Allocation  of  $2,692,559  in  Prop  K  Funds,  with  Conditions,  to  the 
Municipal  Transportation  Agency  (MTA)  for  Design  of  the  Radio  Communications 
System  and  CAD  Replacement  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  -  ACTION* 

11.  Recommend  Allocation  of  $15,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal 
Transportation  Agency  (MTA)  to  Provide  Local  Match  for  Preliminary  Engineering  of 
the  Bicycle  Network  Improvements  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  -  ACTION* 

Other  Items 

12.  Introducuon  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  i-.ttp  www  <fgo\  .ore1/' sfgtv  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbvist  Registration  and  Reporting  Requirements:  lndi\ idii.il-  and  entitle-,  that  influence  nr  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  |SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100)  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ ethics. 


AGENDA 


o  County  TiuitportitM*  Afillwofy 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  January  29,  2008 
Legislative  Chamber,  Room  250,  City  Hall 


Commissioners: 


McGoldrick  (Chair),  Dufty  (Vice  Chair),  Alioto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkanmi,  Pcskin  and  Sandoval 


CLERK:  Erika  Cheng 


1.  Roll  Call 

2.  Approval  of  Minutes  of  December  11,  2007  meeting  -  ACTION*       DOCUMEN  TS  DLPT 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report -INFORMATION  JAN  2  C  .^.V 

5.  Election  of  Chair  and  Vice  Chair -ACTION  SAN  FRANCISC^ 
Recommendations  from  the  Finance  Committee 

6.  Award  Consultant  Contract  to  Jacobs  Carter  Burgess,  in  the  Amount  of  $1,800,000,  for 
Environmental  Analysis  and  Engineering  of  Bus  Rapid  Transit  on  Geary  Boulevard 
ACTION* 

7.  Amend  Professional  Services  Contract  with  Cordoba/Zunnaga  for  On-Call  Project 
Management  Services  to  Extend  the  Term  of  the  Contract  to  June  30,  2008,  and  to 
Increase  the  Contract  Amount  by  SI 20,000  -  ACTION* 

8.  Accept  the  Audit  Report  for  FY  2006/07  -  ACTION* 

9.  Adopt  Positions  in  State  Legislation  —  ACTION* 

Items  for  Direct  Board  Consideration 

10.  Adopt  the  2007  Annual  Report  -  ACTION 

The  Authority's  enabling  legislation  requires  the  preparation  and  adopuon  of  an  Annual 
Report  by  January  of  each  year  "on  the  progress  to  achieve  the  objectives  of 
completion  of  the  projects  in  the  adopted  county  transportation  expenditure  plan"  See 
131303  of  the  Public  Utilities  Code).  Adoption  of  the  Annual  Report  also  ensures 
compliance  with  the  annual  reporting  requirements  in  Section  2(d)  of  the  Authority's 
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Administrative  Code.  The  Annual  Report  will  be  presented  at  the  meeting. 

1 1 .  Status  Report  on  the  Mobility,  Access,  and  Pricing  Study  (MAPS)  -  INFORMATION 

The  Mobility,  Access,  and  Pricing  Study  is  at  its  mid-point.  This  presents  an 
opportunity  to  share  findings  to  date  as  well  as  initial  ideas  about  pricing/mobility 
alternatives  to  test  in  the  evaluation  phase.  Pricing  is  a  key  theme  of  the  2009  Regional 
Transportation  Plan  update,  currently  being  developed  by  the  Metropolitan 
Transportation  Commission  (MTC).  This  presentation  gives  us  an  opportunity  to 
receive  input  and  guidance  from  the  Board  on  San  Francisco's  potential  RTP  pricing 
project  submissions  for  discussion  in  the  "Vision"  element  of  that  document. 

Other  Items 

12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  lutp.//u\m  .sfgov.org/sfgiv  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times 
for  weekend  viewing,  please  call  SFGTV  at  (41 5)  557-4293  on  Friday  when  the  cablecast  rimes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Indmduals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100|  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ ethics. 


H:\Board  Meetings\AGENDA\2008\01  Ian  29  Bd  Ag  paged. dt 


Page  2  of  2 


AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  February  1 2,  2008 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldrick  (Chair),  Dufty  (Vice  Chair),  Alioto-Picr,  Ammiano. 

Chu,  Daly,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 

*,  CLERK  Erika Cheng 

1.  Roll  Call 

2.  Approval  of  Minutes  of  January  29,  2008  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Award  a  Professional  Sendees  Contract  to  Mark  Thomas,  Inc.,  to  Provide  Planning, 
Engineering,  and  Environmental  Services  to  Develop  the  Folsom  Street  Off-Ramp 
Realignment  Project,  in  an  Amount  Not  to  Exceed  $300,000  -  ACTION* 

6.  Execute  the  Contract  Option  with  Macias,  Gini  &  O'Connell,  LLP  for  Independent 
Auditing  of  Fiscal  Year  2007/08  Financial  Records,  and  to  Increase  the  Contract  by  an 
Amount  Not  to  Exceed  $166,350  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

7.  Citizens  Advisory  Committee  (CAC)  Appointment  -  ACTION* 

8.  Allocate  $17,155,000  in  Prop  K  Funds,  with  Conditions,  to  the  Transbay  Joint  Powers 
Authority  (TJPA)  for  Right-of-Way  Acquisition  for  Phase  1  of  the  Transbay  Transit  Center 
Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

9.  Allocate  $3,854,000  in  Prop  K  Funds,  to  the  Transbay  Joint  Powers  Authority  (TJPA)  for 
Program  Management/Program  Controls  and  Survey  and  Environmental  Consulting 
Services  for  the  Transbay  Transit  Center  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  -  ACTION* 

10.  Allocate  $18,350,000  in  Prop  K  Funds  to  the  Transbay  Joint  Powers  Authority  (TJPA)  for 
Downtown  Extension  Preliminary  Design  Part  2  of  the  Caltrain  Downtown  Extension  to  a 
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Rebuilt  Transbay  Terminal  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule,  and  Amendment  of  the  Prop  K  Strategic  Plan  -  ACTION* 

11.  Allocate  $160,000  in  Prop  K  Funds,  with  Condiuons,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Traffic  Sign  Graffiti  Program,  Subject  to  the  Attached  Fiscal  Veal 
Cash  Flow  Distribution  Schedule  -  ACTION* 

12.  Allocate  $150,000  in  Prop  K  Funds,  with  Condiuons,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Geneva  Transit  Preferential  Street  (TPS)  Study,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

13.  Allocate  $20,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation  Vgenq 
(MTA)  for  the  Planning  Phase  of  the  McAllister  Two-Way  Study  from  Hyde  to  Market, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

14.  Allocate  $85,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation  Agencj 
(MTA)  for  the  LRV  Vetag  Detection  System,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  -  ACTION* 

15.  Allocate  $190,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  Construction  of  Light  Rail  Vehicle  (LK\r)  and  Pedestrian  Safety 
Improvements  at  9th  Avenue  and  Irving/Judah,  Subject  to  the  Attached  Fiscal  Year  I  ash 
Flow  Distribution  Schedule  -  ACTION* 

16.  Adopt  the  Fiscal  Year  2008/09  Transportation  Fund  for  Clean  Air  (TFCA)  Local 
Expenditure  Criteria  —  ACTION* 

17.  Approve  the  Proposed  Structure  and  Process  for  Appointment  of  a  Geary  Bus  Rapid 
Transit  Citizens  Advisory  Committee  -  ACTION* 

Other  Items 

18.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration 

19.  Public  Comment 

20.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  litrp  \sw.\  ,>v<»\  ■  t:  st>\  or  th.it  evening  at  6:00  ptn  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablccast  tunes 
for  weekend  viewing,  please  call  SFGTY  at  (415)  557-4293  on  Friday  when  the  cablccast  nmcs  have  been  determined 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  arc  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  Kfvkcs,  W  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  Sc  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  March  18,  2008 
Legislative  Chamber,  Room  250,  City  Hall 


Commissioners:        McGoldrick  (Chair),  Dufty  (Vice  Chain,  Almtn-Picr,  Atnmiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkarinu,  Peskin  and  Sandoval 


CLERK:  Brika  Chens 


Roll  Call 

Approval  of  Minutes  of  February  12,  2008  meeting  -  ACTION* 

Chair's  Report  -  INFORMATION 

Executive  Director's  Report  -  INFORMATION 


Recommendations  from  the  Plans  and  Programs  Committee 
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Reappoint  Jul  Lynn  Parsons  and  Appoint  Chris  Jones  and  Yicki  Oppenheil 
Citizens  Advisory  Committee  (CAC)  -  ACTION* 


Appoint  Jason  Wertz  to  the  Van  Ness  Avenue  Bu 
Advisory  Committee  (CAC)  -  ACTION* 

Allocate  $101,900  in  Prop  K  Funds,  with  Condiuons,  to  the  Municipal  Transportation 
Agency  (MTA)  for  Bicycle  Facility  Maintenance,  Subject  to  the  Attached  Fiscal  Year 
Cash  Flow  Distribution  Schedule  -  ACTION* 


Rapid  Transit  (BRT)  Citizens 


De-obligate  $207,757  in  Prop  K  Funds  from  the  Signal  Upgrades  Project  (Resolution 
04-70)  and  Allocation  of  $5,024,692  in  Prop  K  Funds,  with  Conditions,  to  the 
Municipal  Transportation  Agency-  (MTA)  for  Construction  of  Phase  II  of  the  Park 
Presidio/19th  Avenue  Signal  Upgrade  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  -  ACTION* 

Adopt  San  Francisco's  2009  Regional  Transportation  Plan  (RTP)  Principles  and 
Approach  to  Project  Prionties  -  ACTION* 
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Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

11.  Public  Comment 

12.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  Imp./ /  www.sfgov.or);. '<ti;t\  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  ud  entitle-  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  acnon  may  be  required  by  the  San  Francisco  Ixibbyist  Ordinance  [SI-  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  Fot  more  information  about  the  I  obbyist  Ordinance,  please 
contact  the  S.F.  lithics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


10:00  a.m.,  Tuesday,  April  15,  2008 
Legislative  Chamber,  Room  250,  City  Hall 

McGoldrick  (Chair),  Duffy  (Vice  Chair),  Akoto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


CLERK:  Hrika  Che 


1.  Roll  Call 

2.  Approval  of  Minutes  of  the  March  18,  2008  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 
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5.  Authorize  the  Executive  Director  to  Execute  a  Memorandum  of  Agreement  (MOA) 
with  the  Treasure  Island  Development  Authority  (TIDA)  for  Project  Management  and 
Oversight,  Engineering,  and  Environmental  Services  for  the  Verba  Buena  Island  (YBI) 
Ramps  Project  -  ACTION* 

6.  Prefund  Other  Post-Employment  Benefits  by  Contnbuung  the  Full  Annual  Required 
Contribution  (ARC)  to  the  CalPERS  California  Emplovcrs'  Retiree  Benefit  Trust  Fund 
(CERBT)  Program  -  ACTION* 

7.  Adopt  Positions  on  State  and  Federal  Legislation  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

8.  Appoint  Anita  Madrigal  to  the  Cmzens  Advisory  Committee  -  ACTION* 

9.  Appoint  11  Members  to  the  Gearv  Bus  Rapid  Transit  Cmzens  Advisory  Committee  - 
ACTION* 

10.  Approve  the  Fiscal  Year  2008/09  Transportation  Fund  for  Clean  Air  (TFCA)  Program 
of  Projects  for  Submission  to  the  Bay  Area  Air  Quality  Management  District  Air 
District)  -  ACTION* 

11.  Allocate  $10,340,000  in  Prop  K  Funds,  with  conditions,  to  the  Transbay  Joint  Powers 
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Authority  (TJPA)  for  Architectural  Services  for  Preliminary  Engineering  of  the 
Transbay  Terminal  Building  and  Retail  Consulting  Services  for  the  Transbay  Transit 
Center  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  a 
Commitment  to  Allocate  an  Additional  $12,810,000  in  Fiscal  Year  2008/09  Prop  K 
Funds  to  Fully  Fund  the  Scope  of  Work,  and  an  Amendment  to  the  Strategic  Plan  - 
ACTION* 

12.  Allocate  $2,688,525  in  Prop  K  Funds  to  the  Peninsula  Corridor  Joint  Powers  Board 
(PCJPB)  for  14  Fiscal  Year  2007/08  Capital  Improvement  Program  Projects,  Subject  to 
the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules,  and  Amend  the  Relevant  5- 
Year  Prioritization  Programs  -  ACTION* 

13.  Allocate  $100,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Advanced  Train  Control  System  (ATCS)  Cutover  Conceptual 
Engineering  Report  (CER)  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  -  ACTION* 

14.  Adopt  the  Van  Ness  Avenue  Bus  Rapid  Transit  Alternatives  Screening  Report  - 
ACTION* 

Other  Items 

15.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

16.  Public  Comment 

17.  Adjournment 


Please  note  that  the  meeting  pn  iceeding-  e.iti  Ik  uev.nl  Inc.  .it  vi;-      .■  .■  I;:'-,  or  that  evening  at  6:00  pm  on  Cable- 

Channel  26  in  San  Franasco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cable-cast  times 
tor  weekend  viewing,  please  call  M  <  ■  \'\  .n    1 1  :>  \2'J^  on  I  nd.n  when  the  cableca-t  nme-  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  per- on-  with  -evere  allergic-,  environmental  illne--c-.  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1:00  a.m.,  Tuesday,  May  20,  2008 
Legislative  Chamber,  Room  250,  City  Hall 

McGoldrick  (Chair),  Dufry  (Vice  Chair),  Alioto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkanmi,  Peskin  and  Sandoval 


CLERK:  Lnka  Cheng 
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1.  Roll  Call 

2.  Approval  of  Minutes  of  the  April  15,  2008  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Award  a  Professional  Services  Contract  to  DMJM  Harris  to  Provide  Engineering  and 
Environmental  Sen-ices  for  the  Yerba  Buena  Island  Ramps  Pro)cct,  in  an  Amount  Nol 
to  Exceed  $2,500,000  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

6.  Allocate  $3,526,054  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Rehabilitation  of  Historic  Streetcars  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment  of  the 
Relevant  5- Year  Prioritization  Program  -  ACTION* 

7.  Appropriate  $299,240  in  Prop  K  Funds  for  Local  Match  for  Urban  Partnership 
Agreement  Pre-Implementation,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule,  and  an  Amendment  to  the  Strategic  Plan  -  ACTION* 

8.  Approve  the  19th  Avenue/Park  Presidio  Boulevard  Transportation  Plan  Final  Report  - 
ACTION* 

Recommendations  from  the  Personnel  Committee 

9.  POSSIBLE  CLOSED  SESSION:  Public  Employee  Performance  Evaluation  - 
ACTION 
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The  Authority  may  hold  a  closed  session  under  Gov.  Code  54957  concerning  the  annual  evaluation  of 
performance  of  the  Executive  Director. 

OPEN  SESSION:  After  the  closed  session,  the  Chair  shall  report  the  vote  taken  on  any  motion  in 
the  closed  session. 

10.  Fix  Annual  Compensation  and  Adopt  Performance  Objectives  for  the  Executive 
Director  for  FY  2008/09  -  ACTION* 

Other  Items 

11.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

12.  Public  Comment 

13.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  hup:  .'  www  .sfgov  i>r;< .  sfgtv  or  that  evening  at  6:00  pm  on  Cable  Channel 
26  in  San  Francisco,  with  a  repeat  on  the  weekend  either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend 
viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  mulnple  chemical  sensitivity  or 
related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based  products. 
Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Crika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local  legislative  or 
administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  |SF  Campaign  &  Governmental  Conduct  Code,  Sec. 
2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  lobbyist  Ordinance,  please  contact  the  S.F.  lithics 
Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website  www.sfgov.org/cthics. 
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PUBLIC  HEARING:  FISCAL  YEAR  2008/09  AWT  \l.  hi  DG]  1 
SAN  FRANCISCO  COUNTY  TRANSPORTATK  )N  Mil  K  >RITY 


TUESDAY,  June  17,  2008        11:00  AM 

Pursuant  to  California  Public  Utilities  Code  Section  131266t  the  following 
notice  is  hereby  given: 

The  San  Francisco  County  Transportation  Authontv  will  hold  a  hearing  to 
consider  the  adoption  of  its  Fiscal  Year  2008/09  Budget  at  its  cegularl) 
scheduled  Board  of  Commissioners  meeting  on  Tuesday,  |une  17,  2'  - 
11:00  a.m.  in  the  Legislative  Chamber,  City  Hall  Room  250,  at  1  Dr.  ( iarlmn  B. 
Goodlett  Place,  San  Francisco,  California. 

Prior  to  adoption  of  the  Fiscal  Year  2008/09  Budget  by  the  Authority  Board  of 
Commissioners,  the  Finance  Committee  of  the  Authority  will  consider  the 
Fiscal  Year  2008/09  Annual  Budget  in  the  amount  of  approximately 
S157  million  at  its  regular  meeting  on  Tuesday,  June  3,  2008  at  9:30  a.m.  in  Qt) 
Hall  Room  263.  The  proposed  budget  will  be  available  for  public  review 
beginning  May  23,  2008  at  the  Board  of  Supervisors  Clerk's  ( )ffice  at  (  jty  \  [all, 
at  the  San  Francisco  Public  Library  (Main  Branch),  at  the  offices  of  various 
Chambers  of  Commerce,  and  at  the  San  Francisco  County  Transportation 
Authority  office  at  100  Van  Ness,  26th  Floor,  as  well  as  through  the  Vuth 
website  at  www.sfcta.org. 


DOCUMENTS  DEPT 

MAY  2  7  2008 

SAN  FRANCISCO 
DUBLIC  LIBRARV 


Memorandum 


Info0»ftt».o<i  •rww.trclt  oil 


Date:  05.23.08  RE:  Gt.zcns  Adv^ory  o.tvm."rc 

M»y  28.  2008 

To:  Citizens  Advisory  Committee 

From:         David  Murray  -  Deputy  Director  for  Finance  and  AdrmmstrationJ)^'j^S~^ 

Subject:      ACTION  -  Adopt  a  Motion  of  Support  for  the  Adoption  of  the  Proposed  Fiscal  Year 
2008/09  Annual  Budget  and  Work  Program 


Summary 

The  Authority  Board  must  adopt  an  annual  budget  for  the  fiscal  year  beginning  July  1,  2008.  The  proposed 
Fiscal  Year  (FY)  2008/09  annual  budget  includes  sales  tax  revenues,  federal,  state,  and  local  grants,  as  weU  as 
other  funding  sources.  Expenditures  include  capital  expenditures,  associated  financing  and  interest  costs,  and 
administrative  and  operating  expenses.  The  annual  budget  presentation  includes  a  descripuon  of  the 
Authority's  work  program  for  FY  2008/09.  A  preliminary  budget  and  work  program  was  presented  to  the 
Finance  Committee  earlier  this  month  for  review  and  comment.  The  final  proposed  budget  is  presented  this 
month  to  the  Citizens  Advisory  Committee,  and  would  be  presented  to  the  Finance  Committee  and  the 
Authority  Board  for  adopdon  in  June.  A  public  hearing  on  the  budget  will  precede  the  Authority  Board  action. 
We  are  seeking  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2008/09  annual  budget  and 
work  program. 


BACKGROUND 

Pursuant  to  California  statutes  (PUC  Code  Sections  131000  et  seq.),  the  Authority  must  adopt  an  annual 
budget  for  FY  2008/09  by  June  30,  2008.  As  called  for  in  the  Authority's  Fiscal  Policy  and 
Administrative  Code,  the  Finance  Committee  reviews  overall  budget  parameters  for  administrative  and 
capital  expenditures,  the  spending  limits  on  certain  budget  line  items,  and  recommends  adoption  of  the 
budget  to  the  Authority  Board  of  Commissioners  prior  to  June  30  of  each  year. 

The  purpose  of  this  memorandum  is  to  present  the  preliminary  Authonty  budget  and  work  program 
for  FY  2008/09,  and  to  seek  a  motion  of  support  from  the  Committee.  A  final  proposed  budget  and 
work  program  will  be  presented  to  the  Committee  and  Authority  Board  for  action  in  June. 

DISCUSSION 

The  proposed  annual  budget  for  FY  2008/09  includes  projected  revenues  of  SI 06  million.  Annual 
revenues  include  sales  tax  revenues,  interest  earnings,  and  federal,  state,  and  local  revenues.  Projected 
sales  tax  revenues  are  approximately  $83  million  or  78%  of  the  revenues  expected  in  FY  2008/09. 
Other  funding  resources  include  §1 71. 6  million  in  budgetary  reserved  cash  balances.  On  the 
expenditure  side,  the  increase  in  capital  project  expenditures  to  S217.9  million  includes  projects  carried 
over  from  FY  2007/08,  and  corresponds  with  the  increase  in  Prop  K  sales  tax  expenditures  for  ma;or 
capital  projects.  A  major  milestone  approval  is  expected  for  the  Doyle  Drive  Replacement  Project,  ar.c 
a  similar  threshold  approval  is  anticipated  soon  for  the  Central  Subway. 

Expenditures  for  the  Transportation  Fund  for  Clean  Air  (TFCA)  Program  in  FY  2008/09  are  projected 
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to  be  approximately  $2  million,  including  projects  and  funds  carried  over  from  FY  2007/08.  We  expect 
to  spend  $19.8  million  on  Congestion  Management  Program  (CMP)  initiatives,  with  much  of  that 
amount  funded  by  federal,  state,  and  other  local  sources.  Major  CMP  activities  in  FY  2008/09  are  the 
Urban  Partnership  Program;  the  Mobility,  Access  and  Pricing  Study  (MAPS);  the  Geary  and  Van  Ness 
Bus  Rapid  Transit  (BRT)  Environmental  Studies;  the  19,h  Avenue/Park.  Presidio  Transportation  Plan; 
and  the  Bi-County  Transportation  Study,  as  well  as  neighborhood  transportation  plans  for  the  Bayview- 
Hunters  Point,  Tenderloin,  and  Octavia  Boulevard  areas.  Other  Congestion  Management  Agency 
activities  for  FY  2008/09  include  development  of  the  2008  Strategic  Plan  and  updates  to  the  5-Year 
Prioritization  Programs. 

The  Authority's  preliminary  FY  2008/09  budget  is  included  as  Attachment  A.  This  attachment  also 
shows  a  comparison  of  revenues  and  expenditures  to  the  prior  year.  The  Authority's  work  program  for 
FY  2008/09,  included  as  Attachment  B,  provides  a  further  description  of  the  specific  tasks  and 
activities  included  in  the  preliminary  budget.  More  line  item  detail  is  included  in  Attachment  C. 
Attachment  D  is  a  chart  showing  the  personnel  expenses  by  departmental  function.  Attachment  E 
provides  additional  line  item  descriptions.  Minor  changes  to  the  format  of  Attachment  A  and 
Attachment  C  have  been  made  this  year  to  align  more  closely  to  the  format  of  the  quarterly  internal 
accounting  reports  and  the  audited  financial  statements. 

We  are  seeking  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2008/09  annual 
budget  and  work  program. 

ALTERNATIVES 

1.  Adopt  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2008/09  annual  budget  and  work 
program,  as  presented. 

2.  Adopt  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2008/09  annual  budget  and  work 
program,  with  modifications. 

FINANCIAL  IMPACTS 

The  proposed  FY  2008/09  budget  commits  S234.6  million  in  revenues,  budgetary  reserved  fund 
balances,  and  other  funding  sources  to  support  the  projected  $234.6  million  capital  expenditures  and 
operating  expenses  during  the  fiscal  period.  Sales  tax  revenues,  estimated  at  $83.2  million,  are  consistent 
with  regional  forecasts.  The  budget  includes  conservative  estimates  for  interest  earnings  on  invested 
funds  as  larger  capital  projects  draw  down  the  Authority's  available  cash  balances.  The  budget  includes 
debt  issuance  and  debt  service  costs  to  accommodate  a  possible  option  of  issuing  fixed  bonds  to  retire 
the  currently  outstanding  $150  million  in  Authority  commercial  paper. 

RECOMMENDATION 

Adopt  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2008/09  annual  budget  and  work 
program. 

Attachments: 

A.  Proposed  FY  2008/09  Budget 

B.  Work  Program  for  FY  2008/09 

C.  Line  Item  Detail 

D.  Personnel  Expenditures  by  Function 

E.  Line  Item  Description 
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Proposed  Fiscal  Year  2008/09  Budget 
Attachment  A 


Approved  Proposed 

Budget  Budget 

Fiscal  Year  Increase/               Fiscal  Year 

2007/08  (Decrease)  2008/09 


Revenues: 

Sales  Tax  Revenues  $       79,715,000  $        3,439.618  $  83,154.618 

Congestion  Management  Agency  Program  Revenues  15,380,006  3,064,953  18.444.959 

Transportation  for  Clear  Air  Program  Revenues  731,081  372,014  1,103.095 

Interest  Income  4,013,423  (664.504)  3.348.919 


Expenditures: 

Capita!  Project  143,580.689  74.337.215  217.917.904 

Administrative  Operating  Cost  7,239.028  920.751  8.159.779 

Debt  Service  Interest  and  Fiscal  Charges  8.500,000  59.000  8.559.000 

Total  Expenditures  159,319,717  75,316,966  234.636.683 


Other  Financing  Sources  (Uses):  24,570,000  (14,954,000)  9.616.000 

Net  Change  in  Fund  Balance   (34,9 1 0,207)  (84,058.884)  ( I  1 8.969.092) 


Budgetary  Reserved  Cash  Balance,  as  of  July  I 
Unexpended  Capital  Project  Costs 


Budgetary  Reserved  Cash  Balance,  as  of  June  30  $      171,583,224       $  (84.058.8 
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Proposed  Annual  Work  Program 
Attachment  B 

The  Authority's  Fiscal  Year  (FY)  2008/09  Work  Program  includes  activities  in  five  major  functional  areas:  1) 
Policy  and  Programming,  2)  Capital  Projects  Delivery  Support  and  Oversight,  3)  Planning,  4)  Technology 
Services,  and  5)  Finance  and  Administration.  These  categories  of  activities  address  the  Authority's 
responsibilities  as  administrator  of  the  Prop  K  local  sales  tax  for  transportation,  as  the  Congestion 
Management  Agency  (CMA)  for  San  Francisco,  and  as  local  program  manager  for  the  Transportation  Fund 
for  Clean  Air  (TFCA).  The  proposed  Work  Program  reflects  the  coordinated  manner  in  which  activities  are 
managed  by  the  Authority,  by  functional  areas  and  projects.  This  approach  reflects  the  principle  that  all 
activities  at  the  Authority  contribute  to  the  efficient  delivery  of  transportation  plans  and  projects,  though 
many  activities  are  funded  with  a  combination  of  revenue  sources  and  in  coordination  with  a  number  of 
departments  and  agencies. 

POLICY  AND  PROGRAMMING 

The  FY  2008/09  work  program  for  the  Policy  and  Programming  section  focuses  on  strategic  funding  and 
policy  issues  that  will  affect  the  implementation  of  many  of  the  important  improvements  to  the 
transportation  system  made  possible  by  the  passage  of  Prop  K,  as  well  as  opportunities  to  improve 
leveraging  (i.e.,  matching)  of  Prop  K  funds  with  other  federal,  state  or  local  funds. 

The  section  is  leading  the  development  of  the  2008  Prop  K  Strategic  Plan  and  corresponding  updates  of 
over  twenty  5-Year  Prioritization  Programs  covering  FYs  2008/09  through  2012/13.  This  is  a  multi- 
jurisdictional  effort  involving  all  other  Authority  sections  and  project  sponsors  in  broad-based  discussions 
regarding  project  readiness,  project  phasing  options,  timing  of  environmental  clearances,  options  for 
advancing  or  swapping  different  fund  sources,  and  other  highly  technical  information  to  arrive  at  a  well- 
considered  plan  that  maximizes  the  Authority's  ability  to  leverage  the  Prop  K  program  while  minimizing 
financing  costs  and  expediting  delivery  of  transportation  improvements.  These  updates  are  scheduled  for 
completion  by  December  2008,  and  are  being  closely  coordinated  with  the  Metropolitan  Transportation 
Commission's  Resolution  3434  (Regional  Transit  Expansion  Plan)  Strategic  Plan  update  and  the  2009  update 
of  the  Regional  Transportation  Plan.  Among  other  objectives,  active  participation  in  both  of  these  regional 
plans  is  a  critical  step  toward  securing  discretionary  funds  for  San  Francisco  projects.  Other  key  activities 
include  continued  advocacy  for  improved  protections  for  state  transportation  funds  (e.g.,  Prop  42  and 
strategies  for  repayment  of  loans  made  to  the  General  Fund  from  the  State  Transportation  Improvement 
Program  (STIP))  and  active  involvement  in  the  development  of  proposals  for  new  transportation  revenues 
at  the  local,  regional  and  state  levels. 

This  section  is  responsible  for  the  oversight  and  monitoring  of  delivery  of  all  of  the  programmatic  (i.e., 
non-project  specific)  categories  in  Prop  K,  such  as  pedestrian  and  bicycle  safety,  traffic  calming,  transit 
preferential  streets  and  signs  and  signals,  with  the  exception  of  four  programmatic  transit  rehab  categories 
i.e.,  transit  facilities,  guideways,  vehicles  and  Caltrain's  Capital  Improvement  Program.  This  allows  for  a 
comprehensive  and  pro-active  approach  to  programming  and  project  oversight,  including,  but  not  limited  to 
monitoring  of  timely  use  of  funds  requirements,  particularly  to  protect  existing  state  and  federal  grants 
given  the  increased  emphasis  on  project  readiness  at  both  the  state  and  federal  levels.  It  also  provides  a  more 
consistent  and  streamlined  interface  for  project  sponsors. 

Programming  has  traditionally  been  a  cyclical  set  of  activities,  but  the  multiplicity  of  fund  programs  handled 
by  the  Authority  and  the  additional  requirements  established  by  Prop  K,  such  as  5-Year  Prioritization 
Programs,  result  in  a  steady  year-round  workload,  exacerbated  during  particularly  acute  peaks,  such  as  the 
end  of  the  fiscal  year  when  annual  Prop  K  allocation  requests  are  processed  for  the  following  year.  This  year 
anticipated  new  programming  for  capital  expenditures  includes  $95.6  million  of  Prop  K  sales  tax  dollars,  per 
the  approved  2005  Strategic  Plan,  and  approximately  §1  million  in  TFCA  funds.  In  addition,  the  Authority 
monitors  state  legislation  affecting  San  Francisco's  transportation  programs,  and  develops  strategies  for 


M:\Meetings\Memo  to  CAC\2008\05  •  May  2008\Budget  FY08-09  Attachment  B  -  Work  Program.doc 


Attachment  B 
Page  1  of  6 


Proposed  Annual  Work  Program 
Attachment  B 

advancing  legislative  initiatives  beneficial  to  the  program. 
The  following  activities  are  anticipated  for  the  Policy  and  Programming  section  in  the  upcoming  fiscal  year 

•  Prop  K  Allocation  Requests 

•  Prop  K  2008  Strategic  Plan  and  5-Year  Prioritization  Programs  update  (and  ongoing 
implementation) 

•  Transportation  Fund  for  Clean  Air  (TFCA)  annual  local  programming  cycle  (determine  priorities, 
manage  program,  assist  sponsors  with  applications  and  amendments 

•  Work  with  CMAs  and  Air  District  to  streamline  TFCA  administration  and  potentially  seek  legislatn  I 
reform 

•  TFCA  regional  programming  cycle  (assist  sponsors  with  applications 

•  Transportation  for  Livable  Communities  (TLC)  local  programming  cycle  assist  sponsors  and 
provide  project  oversight),  TLC /Station  Area  Planning  regional  programming  (assisting  sponsors 
and  providing  project  oversight) 

•  Lifeline  Transportation  Program  programming  cycle  (project  prioritization,  oversight,  and  contrai  I 
management) 

•  Regional  Bicycle  and  Pedestrian  Program  (RBPP)  local  programming  (assist  sponsors  and  provide 
project  oversight);  RBPP  regional  program  (application  assistance  and  oversight 

•  Oversight  of  delivery  of  all  programmatic  (i.e.,  non-project  specific)  categories  in  Prop  K.  -  u  as 
bicycle  and  pedestrian  circulation  and  safety,  transit  preferential  streets,  traffii 

signals,  except  for  4  transit  rehabilitation  programmatic  categories 

•  2009  Regional  Transportation  Plan  (RTP)  -  working  closely  with  the-  Planning  section,  represent  San 
Francisco's  interests  and  project  priorities  to  the  M  I  I 

•  Regional  Transit  Expansion  Agreement  -  MTC  Resolution  3434  (participation  in  underway 
Resolution  3434  Strategic  Plan  Update  and  ongoing  advocacy  foi  San  Franciso  i  priorities) 

•  Work  with  project  sponsors  to  close  out  all  open  Prop  B  grants 

•  Work  with  the  Finance  and  Administration  and  Capital  Projects  sections  to  improve  project  delivery 
monitoring,  including  assessments  of  project  readiness  and  expenditure  status 

•  STTP  -  ongoing  assistance  with  project  sponsor  allocation  and  amendment  requests,  strategy 
development  and  implementation  for  advancing  funds  and  dealing  with  likely  STIP  allocation  plans 

•  Interregional  Transportation  Improvement  Program  (ITIP)  -  prioritization  of  San  projects 
and  negotiation  with  other  Bay  Area  CMAs,  MTC,  and  the  state 

•  State  Local  Partnership  Program  (SLPP)  —  participate  in  guideline  development,  and  coordination 
and  prioritization  of  San  Francisco  projects  (part  of  the  Prop  IB  State  Bond  program) 

•  Transportation  Congestion  Relief  Program  (TCRP)  funding  applications,  progress  reports, 
amendments  through  the  CTC  (Doyle  Drive,  Third  Street  LRT,  and  New  Central  Subway) 

•  Federal  Transportation  Improvement  Program  (TIP)  amendments  and  updates  coordination  and 
processing  with  MTC  and  project  sponsors) 
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Proposed  Annual  Work  Program 
Attachment  B 

•  Congestion  Management  Program  Capital  Improvement  Program  amendments 

•  Project  oversight  and  programming  for  projects  prioritized  through  the  Market  Street  Study 

•  Advocacy  for  regional,  state  and  federal  funds  (including  MTC/Partnership  and  Bay  Area  CMA 
committee  work  and  ongoing  coordination  with  and  appearances  before  the  MTC,  CTC,  and  federal 

agencies) 

•  State  and  Federal  Legislation  (tracking,  strategy  and  development) 

•  Better  Streets  Plan  -  Contract  administration,  policy  and  technical  input,  assistance  with  development 
of  implementation  strategy  including  incorporation  into  5-Year  Prioritization  Programs 

•  Work  with  the  MTA  to  ensure  that  a  significant  pool  of  ready-to-implement  bicycle  projects  and  the 
necessary  resources  are  in  place  to  support  timely  implementation  once  the  current  injunction 
against  the  Bicycle  Plan  is  lifted. 

•  Work  with  MTA  on  funding  strategies  to  implement  capital  recommendations  stemming  from  the 
the  Transit  Effectiveness  Project  (TEP),  including  incorporation  into  the  underway  5YPP  and 
Strategic  Plan  updates. 

CAPITAL  PROJECTS 

The  Capital  Projects  section  works  to  facilitate  the  timely  and  cost-effective  delivery  of  Authority-funded 
transportation  projects  and  programs,  and  to  ensure  implementation  of  the  adopted  project  delivery 
policies.  The  Capital  Projects  section  will  focus  its  oversight  efforts  on  the  delivery  of  the  Prop  K  major 
capital  projects,  such  as  the  Doyle  Drive  Replacement  project,  the  Central  Subway,  and  the  Caltrain 
Downtown  Extension /Transbay  Terminal  (Transit  Center).  The  Capital  Projects  section  will  also  be 
providing  oversight  of  Prop  K  projects  including  transit  vehicles,  guideways,  facilities,  and  the  Caltrain 
Capital  Improvements.  The  Capital  Projects  section  also  works  with  the  Planning  and  the  Policy  and 
Programming  sections  to  provide  engineering  support  for  Authority-led  planning  efforts,  as  well  as  for  Prop 
K,  state,  and  federal  grant  applications;  and  provides  technical  assistance  to  help  project  sponsors  meet 
timely  use  of  funds  deadlines  and  other  requirements,  to  avoid  the  loss  of  discretionary  state  and  federal 
grant  funds. 

Key  activities  foreseen  for  Fiscal  Year  2008/09  for  the  Capital  Projects  section  include  the  following: 

•  Third  Street  Light  Rail  Line  and  Metro  East  Maintenance  Facility  closeout  (project  management 
oversight  and  technical  support) 

•  Central  Subway  (modeling  support  from  Technology  Services  division,  scope/cost/schedule  and 
funding  assessment,  project  management  oversight) 

•  Transbay  Transit  Center  (scope/cost/schedule  and  funding  assessment,  project  management 

oversight) 

•  Caltrain  electrification  (scope/cost/schedule  and  funding  assessment,  project  management 
oversight) 

•  Doyle  Drive  Replacement  Project  (lead  agency  for  completion  of  environmental  studies  —  EIR/EIS 
and  detailed  engineering  design) 

•  Prop  K  allocation  support  (including  scope/cost/schedule  assessment  and  project  management 
oversight,  especially  for  major  capital  projects) 
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•  19th  Avenue  Improvement  Program  (conceptual  planning  and  engineering,  M '<  )pe/cost/schcdulc 
assessment,  and  project  management  oversight) 

•  Yerba  Buena  Island  Ramps  (management  of  development  of  the  I.IR  l  is  tor  the  YBI  Ramp*. 
Replacement  Project) 

•  Engineering  support  for  Prop  K  projects,  such  as  Bus  Rapid  Transit  BRT  <  >n  Van  Nc^  \ 

Geary  Boulevard,  and  Balboa  Park  Station  Access  improvements  (scope/cost/schedule  assessment, 
project  management  oversight) 

•  Engineering  support  for  state  and  federal  Authority-programmed  grants    scopx  cosi 
assessment  to  assist  with  timely  use  of  funds  compliance  and  issue  resolution 

•  CityBuild  Pilot  Program  (participation  in  steering  of  citywide  coordinated  training 
jobs,  a  joint  initiative  of  the  Authority  and  the  Mayor's  Office) 

•  In  coordination  with  Finance  and  Administration  section,  manage  Prop  K  reimbursements  to 
project  sponsors  for  major  capital  projects  and  4  transit  rehab  categories;  support  to  Policy  and 
Programming  section  for  reimbursement  and  oversight  of  remaining  Prop  K  projects 

•  Implementation  and  enhancement  of  project  controls  data  management  system,  in  o 
with  Finance  and  Administration  and  Policy  and  Programming  divisions 

•  Monitoring  and  reporting  of  Prop  K  cash  flow  needs  for  major  capital  projects  and  4  transtl  rehab 
programs  in  concert  with  the  Finance  and  Administration  and  Policy  and  Programming  dh 
forecast  financing  needs  and  provide  input  to  Strategic  Plan  update 


The  Authority  has  a  full  workload  of  planning  activities  that  address  Countywide  Transportation  Plan  and 

Prop  K  priorities,  and  advance  congestion  relief  and  transit  performance  improvement  go 

2008/09,  the  Authority  will  implement  the  San  Francisco  Urban  Partnership  Program  grant,  a  S '. ;,)  million 

program  that  demonstrates  congestion  pricing  in  the  Doyle  Drive  corridor  and  via  parking  management  and 

pricing.  The  Authority  will  continue  the  Congestion  Pricing  Feasibility  Study  -  the  first  of      kind  in  the 

nation  —  funded  by  a  grant  from  the  Federal  Highways  Administration  Value  Pricing  Program.  In  addition, 

the  Authority  will  be  engaged  in  a  number  of  study  efforts  on  specific  corridors.  Several  of  ' 

will  be  funded  by  federal,  state,  and  regional  grants  obtained  by  the  Authonty.  The  Planning  section  works 

with  the  Capital  Projects  section  for  engineering  support  and  the  Policy  and  Programming  section  for 

development  of  a  funding  strategy  to  support  the  various  planning  efforts.    The  planning  activities 

anticipated  for  FY  2008/09^are: 

•  Urban  Partnership  Program  management,  including  anv  necessarv  Doyle  Drive  tolling 

•  Countywide  Transportation  Update  (including  associated  background  papers 

•  Congestion  Pricing  and  Parking  Management  Studies.  Mobility  Access  and  Pncing  Study  (lead 
agency  for  feasibility  study  of  congestion  pncing,  including  management  of  consultants,  and  four 
advisory  committees) 

•  Geary  Corridor  Bus  Rapid  Transit  (BRT)  Study  (lead  agency  for  environmental  impact  study  and 
preliminary  engineering,  including  management  of  consultants) 

•  Van  Ness  BRT  (lead  agency  for  environmental  impact  study  and  preliminary  engineenng,  including 
management  of  consultants) 


PLANNING 
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graphic  and  multimedia  materials  in  support  of  the  agency  work  program.  Maintain  the  existing 
Geographic  Information  System  (GIS)  data  and  capabilities. 

•  Internal  information  technology  development  and  support.  Maintain  existing  technology  systems 
including  phone  and  data  networks.  Develop  new  collaboration  tools  to  further  enhance  efficiency 
and  technological  capabilities. 

FINANCE  AND  ADMINISTRATION 

Finance  and  Administration  activities  during  the  year  will  include: 

•  Fiscal,  single,  compliance,  and   management  audits   (including  preparation,  procurement  and 

management  of  auditors  and  follow-ups) 

•  Budget  development  and  administration  (including  performance  monitoring) 

•  Maintenance  of  general  ledger  and  accounting  system  (including  paying  and  receiving  functions) 

•  Production  of  reports  and  financial  statements  (including  internal  program  and  project  tracking) 

•  Contracts  management  (including  management  of  associated  Memoranda  of  Agreement  and 
Understanding) 

•  Grants  management 

•  Disadvantaged  Business  Enterprise  policy  management  (including  review  and  update  for  any  new 
state  and  federal  requirements,  and  program  administration) 

•  Human  resources  administration   (including  recruitment,  payroll,  and  personnel  and  benefits 

management,  Administrative  Code  and  office  procedures) 

•  Fiscal,  debt,  procurement,  and  investment  policies 

•  Office  management  and  administrative  support  (including  procurement  of  goods  and  services  and 
administration  of  services  contracts,  office  space  reconfiguration,  for  Board-approved  staff  increase) 

•  Routine  legal  issues,  claims  and  public  records  requests 

•  Capital  Financing  program  management  (including  monitoring  of  financial  performance,  developing 
a  cash  flow  model,  working  on  the  Strategic  Plan,  analyzing  finance  options,  developing 
recommendations,  issuing  and  managing  debt) 

EXECUTIVE  DIRECTOR 

The  Executive  Director's  office  is  responsible  for  directing  the  agency,  for  the  development  of  the  annual 
emphasis  areas  and  plans,  and  for  the  efficient  management  of  staff  to  accomplish  assigned  and  established 
work  products  and  goals.  The  Executive  Director's  office  is  responsible  for  effective  communications  with 
the  Board,  the  Mayor's  Office,  and  San  Francisco's  elected  representatives  at  the  State  and  Federal  levels;  for 
coordination  and  partnering  with  other  City  Departments,  regional,  state  and  federal  agencies,  and  other 
CMAs.  The  Executive  Director's  office  is  also  responsible  for  an  appropriate  level  of  external 
communications,  including  community  and  press  relations,  communication  of  agency  program  goals,  project 
identity,  and  advocacy  issues. 
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•  19th  Avenue  Transportation  Plan  (lead  agency  for  community-based  study  including  coordination 
among  Caltrans  and  City  departments  and  management  of  consultants) 

•  Visitacion  Valley/Bi-County  Study  (lead  agency  in  coordination  with  City  departments  and  San 
Mateo  County  jurisdictions  to  examine  transportation  infrastructure  and  service  needs  at  county 
line) 

•  Parking  Management  Study  (lead  agency  in  cooperation  with  MTA  and  Planning  Department); 
includes  potential  demonstration  project  in  1-2  neighborhoods 

•  Neighborhood  Transportation  Plans:  Bayview-Hunters  Point,  Tenderloin,  Bicycle  Route  (  hoicc 
plan;  also  Octavia  Boulevard/Central  Freeway  Areawide  and  South  of  Market  (SOMA)  Circulation 
Studies 

•  Strategic  Analysis  Reports  (SARs):  Level  of  Service  (LOS)  SAR  Part  II:  Auto  Trip  Genei  I 

(lead  agency),  and  follow  up  to  other  SARs  on  Folsom,  16,h  Street  and  Northeast  Waterfront  S  \Rs; 
completion  of  1-2  new  SARs) 

•  Participation  in  other  outside  studies  -  included  support  to  MTA  Transit  Effectiveness  Project 
(TEP);  Eastern  Neighborhoods  Planning;  MTC  and  Caltrans  planning  studies;  Embarcadero  Task 
Force;  Western  SOMA  Task  Force 

•  Regional  Transportation  Planning  and  Transportation/Land  Use  Coordination  activities  as  req  lin 
by  MTC  of  all  CMAs,  including,  RTP  development;  ABAG  FOCUS  land  use  planning  c<  >■ 
oversight  of  Travel  Demand  Management  programs,  and  integration  of  land  use  consideratii  >ns  int 
corridor  transportation  studies) 

In  addition,  the  Planning  division  attends  coordination  meetings  with  other  City,  regional  and  state  agencies 
and  community  organizations  as  necessary  to  deliver  the  main  products  in  the  work  program,  and  cover 
relevant  MTC  and  Bay  Area  Partnership  meetings  as  necessary  to  accomplish  the  program. 

TECHNOLOGY  SERVICES 

The  Technology  Services  division  will  continue  to  coordinate  all  technology  support  needs  at  the  Authority, 
including  travel  forecasting,  mapping,  graphics,  the  website,  and  internal  systems. 

•  Modeling  support  for  Authority  studies.  Provide  modeling,  mapping,  and  graphics  services  to 
support  the  Planning,  Capital  Projects,  and  Policy  &  Programming  divisions.  The  Pncing  Study, 
Geary  BRT  and  Van  Ness  BRT  environmental  studies,  and  the  Bi-County  Study  will  depend  heavily 
on  modeling  and  graphics  support. 

•  Modeling  Service  Bureau  operations.  The  Authority  contracts  with  many  citv  agencies  and 
consultants  to  provide  travel  model  services  in  support  of  various  ongoing  projects  and  studies. 

•  Land  Use  Growth  Allocation  Model  Development.  Finalizing  and  enhancing  the  San  Franc  - 
use  growth  allocation  model,  in  cooperation  with  the  San  Francisco  Planning  Department. 

•  Website  development.  Expansion  of  content  and  capabilities  to  include  online  surveys  and  enhanced 
access  to  public  documents  and  data. 

•  Travel  Demand  Model  enhancements.  Implementation  of  numerous  model  improvements,  with 
special  emphasis  on  those  needed  to  support  the  Pricing  Studv  and  new  bicvele  capabilities. 

•  Graphics  and  multimedia  support.  Strengthen  the  Authority's  capabilities  in  producing  high-quality 
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Line  Item  Descriptions 
Attachment  E 


TOTAL  PROJECTED  REVENUES  $106,051,591 

Prop  K  Sales  Tax  Revenues:  $83,154,618 

The  projection  for  sales  tax  revenues  is  based  on  an  analysis  of  the  historic  trend  of  Authority  sales 
tax  revenues  and  based  on  recommendations  made  by  the  City  and  County  oi  San  1  tancist  o  <  >" 
of  the  Controller.  The  FY  2008/09  proposed  Budget  projects  sales  tax  revenues  at  5.0%  higher  than 
currendy  estimated  FY  2007/08  sales  tax  receipts.  The  sales  tax  revenue  projection  is  net  of  the 
Board  of  Equalization's  charges  for  the  collection  of  the  tax. 

Interest  Income:  $3,348,9 1 9 

This  item  consists  of  projected  earnings  on  our  investment  accounts,  which  arc  assumed  to  earn 
approximately  4%  during  the  year,  and  based  on  a  projected  (conservative)  average  budgetary  cash 
balance  of  about  $83  million,  as  cash-on-hand  is  drawn  down  to  support  capital  expenditures 
resulting  in  lower  interest  earned.  These  funds  consist  largely  of  allocated  Prop  K  funds,  which  arc- 
invested  until  invoices  are  received  and  sponsors  are  reimbursed. 

Transportation  Fund  for  Clean  Air  (TFCA)  Revenues:  S  I . 

The  TFCA  Vehicles  Registration  Fee  Revenues  are  based  on  a  funding  estimate  provided  b] 
Area  Air  Quality  Management  District.  The  FY  2008/09  revenue  estimate  includes  the  restoration 
of  previously  withheld  FY  2006/07  program  manager  funds,  and  thus  is  significantly  higher  than  the 
amount  of  FY  2007/08  TFCA  revenues. 


Congesting  Management  Agency  Program  Revenues:  

The  revenues  assumed  for  FY  2008/09  will  be  used  to  cover  ongoing  staffing  and 
professional/technical  service  contracts  required  to  implement  the  Congestion  Management 
(CMA)  programs  and  projects.  CMA  revenues  are  comprised  of  regional,  state  and  federal  tyrant 
funds,  including  funds  received  from  the  Federal  Highway  Administration  LAX  1 1  \  .  Metropolitan 
Transportation  Commission  (MTC),  and  the  California  Department  of  Transportation  Caltrans 
The  budget  also  includes  expected  reimbursements  from  the  Treasure  Island  Development 
Authority  (TIDA),  the  San  Francisco  Redevelopment  Agency  (SFRDA)  and  other  local  agencies  for 
planning,  modeling  and  project  management  services  provided  bv  Authority  staff. 

The  delivery  of  the  Doyle  Drive  Replacement  Project,  for  which  the  Authority  is  the  lead  agenq  in 
completing  the  environmental  phase  and  detailed  engineering  work,  and  Urban  Partnership  Program 
and  the  Congestion  Pricing  Feasibilitv  Study,  for  which  the  Authority  received  landmark  grai 
the  Federal  Highway  Administration  account  for  S8.8  million  or  about  48%  of  the  total  CMA 
revenues.  The  Traffic  Congestion  Relief  Program  (TCRP)  revenues  of  $4.5  million  for  the  Central 
Subway  account  for  an  additional  24%  of  total  CMA  revenues. 
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TOTAL  PROJECTED  EXPENSES 


.$243,636,683 


The  Authority's  Total  Expenses  projected  for  the  Budget  Year  are  comprised  of  Capital 
Expenditures  for  $217,917,904  and  Administrative  Operating  Expenditures  of  $8,159,779,  and  Debt 
Service  and  Fiscal  Charges  of  $8,559,000. 


Since  the  approval  of  the  2005  Strategic  Plan  Update,  budgeted  Capital  Expenditures  have  been 
based  on  project  sponsors'  demands  as  reflected  in  the  Plan.  However,  project  sponsors'  allocation 
requests  and,  consequently,  project  deliver)'  and  related  reimbursement  requests,  are  significantly 
behind  the  Strategic  Plan's  most  conservative  timeline.  Both  the  Individual  Project  Grants  and 
Program  &  Initiatives  capital  expenditures  budget  line  item  for  FY  2008/09  reflect  this  pattern.  The 
increase  in  Individual  Project  Grants  reflects  in  part  the  carryover  project  allocations  from  FY 
2007/08  (corresponding  proportionately  to  the  unexpended  capital  projects  line  item  in  Attachment 
A)  and  to  the  increase  in  expenditures  for  the  major  capital  projects,  including  the  MUNI  Central 
Subway  project. 

Projected  Transportation  for  Clean  Air  Fund  Expenditures:  $1,918,051 

This  line  item  covers  projects  to  be  delivered  with  Transportation  Fund  for  Clean  Air  funds,  a  state 
program  administered  by  the  Bay  Area  Air  Quality  Management  District.  These  monies,  which  are 
derived  from  a  $4  surcharge  on  vehicle  registration,  must  be  used  for  cost-effective  transportation 
projects  which  reduce  motor  vehicle  air  pollutant  emissions.  The  FY  2008/09  expenditure  plan 
include  carryover  prior  year  projects  not  able  to  be  completed  in  FY  2007/08,  and  the  list  of  TFCA 
projects  approved  by  the  Authority  Board  in  April,  and  expected  to  be  approved  by  the  Board  of  the 
Bay  Area  Air  Quality  Management  District  in  July  2008. 

Projected  Congestion  Management  Program  Expenditures:  $14,776,074 

This  line  item  includes  technical  consulting  services  such  as  engineering,  design,  planning, 
environmental,  or  programming  sen-ices,  which  are  needed  in  order  to  fulfill  the  Authority's 
Congestion  Management  Program  responsibilities  under  state  law.  Included  are  technical  services 
contracts  already  awarded,  or  expected  to  be  awarded  soon,  for  the  Doyle  Drive  Replacement 
Project,  the  Gear)'  and  Van  Ness  Bus  Rapid  Transit  (BRT)  environmental  studies,  the  Urban 
Partnership  Program  reports,  the  Congestion  Pricing  Feasibility  Study,  the  Folsom  Street  Ramps 
project,  and  the  Yerba  Buena  Island  Ramps  environmental  studies. 


CAPITAL  EXPENDITURES 


$217,917,904 


Projected  Prop  K  Expenditures:. 


$201,223,329 
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ADMINISTRATIVE  OPERATING  EXPENSES   18,159,779 

Operating  expenses  include  personnel  expenditures,  administrative  expenses,  commissioner- related 
expenditures,  and  equipment,  furniture  and  fixtures. 

Personnel:  $4,961,831 

In  May  2007,  the  Authority  adopted  a  staffing  reorganization  plan  which  added  eigjhl  positii  HIS  b  i  the 
Authority  roster,  bringing  the  total  number  of  approved  staff  positions  to  32.  In  May  2007,  the 
staff  reorganization  plan  and  position  classifications  were  adopted  by  the  Authority  Board  as 
Resolution  No.  07-68,  and  the  job  descriptions  and  compensation  ranges  were  adopted  by  the 
Authority  Board  as  Resolution  No.  07-67. 

Several  factors  contribute  to  the  increase  in  personnel  costs  in  FY  200N  n(j  as  compared  to  the  prior 
year.  Though  within  the  approved  salary  ranges,  accepted  offers  of  newly  recruited  employees  Wl  tl 
higher  than  the  salary  amount  originally  projected  in  the  FY'  2007/08  budget  for  those  employees. 
With  continuing  vacancies  (now  down  to  six  with  the  recent  hires  starting  in  [ulj  .  the  I 
personnel  salary  costs  for  FY  2007/08  are  significandy  lower  than  the  budget  authorization. 
However,  the  higher  base  salaries  carrying  over  to  FY  2008/09  results  in  higher  projected  salaries  ■  I 
the  budget  year.  Also,  over  half  of  the  year-to-year  payroll  variance  is  due  to  the  reclassifit  atioi 
Authority  interns  from  independent  contractors  to  temporary  employees. 

Non-Personnel:  $3,197,948 

This  includes  typical  expenses  for  office  rent,  telephone,  postage,  materials  and  supplies,  printing 
and  reproduction  equipment  and  services,  and  other  administrative  support  requirements  for  all 
Authority  activities,  along  with  all  administrative  support  contracts,  whether  for  Qty-supplied 
services,  such  as  the  City  Attorney  and  DTIS/SFGTY,  or  for  competitively  procured  services  Le., 
auditing,  accounting,  equipment  maintenance,  legislative  advocacy,  outside  legal  counsel,  etc  Vise 
included  are  funds  for  ongoing  maintenance  and  operations  of  office  equipment,  computet 
hardware,  licensing  requirements  for  computer  software,  and  an  allowance  for  furniture  and  fixtures. 
In  FY  2008/09,  this  item  includes  tenant  improvement  costs  related  to  the  office  remodeling 
line  item  also  includes  Commissioner  meeting  fees,  and  compensation  for  Commis 
expenses  related  to  Authority  activities. 

DEBT  SERVICE  AND  FINANCING  AND  FISCAL  CHARGES  $8,559,000 

Debt  Issuance  Cost  and  Debt  Service  are  forecast  to  increase  during  the  fiscal  period,  .is  commercial 
paper  interest  rates  increase,  and  as  the  Authority  is  considering  the  possibility  of  issuing  fixed  bond 
debt  in  the  late  spring/  early  summer  of  2009,  to  take  retire  its  current  outstanding  balance  of  $150 
million  in  commercial  paper. 
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OTHER  FINANCING  SOURCES/USES. 


.$9,616,000 


This  section  of  the  Line  Item  Detail  (Attachment  C),  includes  interfund  transfers.  For  example,  the 
$4.5  million  TCRP  revenue  for  the  MUNI  Central  Subway  is  transferred  to  the  Sales  Tax  fund,  for 
accounting  purposes,  as  the  Prop  K  expenditures  for  the  project  occur  in  the  Sales  Tax  fund. 
Similarly,  Prop  K  appropriations  to  CMA-led  contracts,  such  as  the  contracts  Geary  and  Van  Ness 
BRT  environmental  work,  are  interfund  transfers  from  the  Sales  Tax  to  the  CMA  fund.  The 
proposed  FY  2008/09  Budget  also  includes  the  option  for  a  $10,000,000  increase  in  commercial 
paper  issued,  though  it  is  anticipated  that  the  Authority  will  not  issue  additional  commercial  paper, 
due  to  anticipated  sufficient  cash  balances  and  due  to  projected  relatively  higher  market  rates. 

BUDGETARY  RESERVED  CASH  BALANCE  $171,583,224 

The  Authority's  Budgetary  Reserved  Cash  Balance  includes  carryover  Prop  K  and  TFCA  balances. 
These  funds  were  previously  allocated  and/or  budgeted  in  FY  2007/08  but  not  expended  and 
carried  over  to  FY  2008/09.  The  accompanying  Prop  K  and  TFCA  project  and  program 
expenditures  are  also  carried  over  to  FY  2008/09,  and  are  included  in  the  above  budgeted  annual 
expenditures. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1:00  a.m.,  Tuesday,  June  17,2008 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldrick  (Chair),  Dufty  (Vice  Chair),  Alioto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 

CLERK:  Brika  Cheng 

/>->  /<>? 

1.  Roll  Call 

2.  Approval  of  Minutes  of  the  May  20,  2008  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORNLYTION 

4.  Executive  Director's  Report  -  INFORi\L\TION 

Recommendations  from  the  Finance  Committee 

5.  Approve  Contract  Extensions  for  Several  Annual  Professional  Services  Contracts  in  an 
Amount  Not  to  Exceed  $649,900  -  ACTION* 

6.  Adopt  the  Proposed  Fiscal  Year  2008/09  Annual  Budget  and  Work  Program  - 
ACTION* 

7.  Approve  Revised  Policies  on  Investment;  Debt;  Travel,  Conference,  Training  and 
Business  Expense  Reimbursement;  and  Ratificauon  of  the  Current  f  iscal  Polio-  and 
Procurement  Policy  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

8.  Appoint  Brian  Larkin  to  the  Citizens  Advisory  Committee  -  AC  I  K  )N  ' 

9.  Appropriate  $1,125,000  in  Prop  K  Funds,  With  Conditions,  for  Geary  Bus  Rapid 
Transit  Environmental  Analysis  and  Preliminary  Engineering  -  Part  1,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION " 

10.  Allocate  $1,493,596  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Construction  Phase  of  New  Signal  Contract  59,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule;  and  Amend  Resolution  01-38, 
Project  28  (New  Signals)  to  Allow  $198,355  in  Unused  Prop  B  Funds  to  be  Used  to 
Fully  Fund  New  Signal  Contract  59  -  ACTION5* 
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11.  Allocate  $14,043,400  in  Prop  K  Funds,  with  Conditions,  for  Seven  Annual  Requests, 
and  Appropriate  $11,000  for  Local  Match  for  the  Bay-view  Hunters  Point 
Neighborhood  Transportation  Plan,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedules  -  ACTION* 

Other  Items 

12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  lmp:/.'www.-fgm .org  ■  sign  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither  Saturda*.  or  Sundav  evening).  To  know  the  exact  cablccast  limes 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablccast  rimes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies  environmental  illnesses,  mulnple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  (he 
meeting,  please  contact  Erika  Cheng  ai  415.522.4800  at  lease  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  oi  attempt  to  milium  <  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  |SI •  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Ixibbyist  Ordinance,  please 
contact  the  S.I*.  Fthics  Commission  at  30  Van  Ness  Ave,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300.  or  website 
www.sfgov.org/cthics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  11:00  a.m.,  Tuesday,  July  15,  2008 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldrick  (Chair),  Dufty  (Vice  Chair),  Alioto-Pier,  Ammiano,  Chu,  Daly, 
Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 

CLERK:  Lrika  Cheng 

07-1 1 -08P02^45  RCVO 


1.  Roll  Call 

2.  Approval  of  Minutes  of  the  June  17,  2008  Meeting  -  ACTION 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Award  a  Professional  Services  Contract  to  Kimley-Horn  and  Associates,  in  an  Amount  Not 
to  Exceed  $1,100,000,  to  Provide  Program  Management  and  Oversight  and  Technical 
Services  for  the  San  Francisco  Urban  Partnership  Program  -  ACTION* 

6.  Increase  the  Amount  of  the  Professional  Services  Contract  with  PBS&J  by  $133,000,  to  a 
Total  Amount  of  $833,000,  for  Additional  Outreach,  Technical  Analysis,  and  Coordination 
with  Complementary  Efforts  in  Support  of  the  Mobility,  Access,  and  Pncing  Studv,  and 
Extend  the  Term  of  the  Contract  to  December  31,  2008  -  ACTION* 

7.  Authorize  the  Executive  Director  to  Execute  a  Memorandum  of  Agreement  with  the 
Presidio  Trust,  in  an  Amount  Not  to  Exceed  $1,293,482,  for  Services  Related  to  the  Doyle 
Drive  Replacement  Project  -  ACTION* 

8.  Award  a  Two- Year  Professional  Services  Contract  to  the  Cordoba/Zunnaga  Joint  Venture 
(JV),  in  an  Amount  Not  to  Exceed  $1,000,000  and  with  Three  Additional  One- Year 
Extension  Options,  to  Provide  On-Call  Program  Management  and  Oversight  Service^  - 
ACTION* 

9.  Award  a  Contract  to  the  Hathaway  Dinwiddie  Construction  Companv,  in  an  Amount  Not  to 
Exceed  $250,000,  for  General  Construction  and  Construction  Management  Services  for 
Authority  Workspace  Modifications  to  Accommodate  Increased  Staff  -  ACTION* 

10.  Adopt  Positions  on  State  and  Federal  Legislation  -  ACTION ' 
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Recommendations  from  the  Plans  and  Programs  Committee 

11.  Appoint  Michael  Ma  to  the  Citizens  Advisory  Committee  -  ACTION* 

12.  Allocate  $6,973,364  in  Prop  K  Funds,  with  Conditions,  for  Nine  Annual  Requests,  Subject  to 
the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules,  and  Associated  5-Year 
Prioritization  Program  Amendments  -  ACTION* 

Other  Items 

13.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 

14.  Public  Comment 

15.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  Imp;/  www  .-fi'ov.oiy/sl'i'rv  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  ames  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
products.  Please  help  the  (  it)  accommodate  these  individuals. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  distnbunon  of  the  agenda  packet, 
those  materials  arc  available  for  public  inspection  at  the  San  Francisco  Count)'  Transportation  Authority  at  100  Van  Ness  A  venue, 
Floor  26,  San  Francisco,  CA  94101,  dunng  normal  office  hours. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entitle-  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francis  CO  Lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please- 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www,  s  f g  o  v.  o  rg  /  e  t  h  i  c  s . 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  September  1 6,  2008 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldrick  (Chair),  Dufty  (Vice  Chair),  Alioto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkanrru,  Pcskin  and  Sandoval 


CLERK:  Brika  Che 


1.  Roll  Call 

2.  Approval  of  Minutes  of  July  15,  2008  meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Plans  and  Programs  Committee 

5.  Allocate  $27,000  in  Prop  K  Funds  to  the  Municipal  Transportation  Agency  M  I  A  . 
with  Conditions,  for  the  Environmental  Study  and  Final  Design  Phases  of  the  Mission 
and  Geneva  Pedestrian  Improvements  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  and  Amendment  of  the  Strategic  Plan  -  ACTION* 

Other  Items 

6.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 


Public  Comment 
Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  http: ■  .  www.stVov.or^  st>rv  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablccast  tunes 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Fnday  when  the  cablccast  times  have  been  determined 
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In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  distribution  of  the  agenda  packet, 
those  materials  are  available  for  public  inspection  at  the  San  Francisco  County  Transportation  Authority  at  100  Van  Ness  Avenue, 
Floor  26,  San  Francisco,  CA  94102,  during  normal  of6ce  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  informanon  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


11:00  a.m.,  Tuesday,  October  21,  2008 
Legislative  Chamber,  Room  250,  City  I  la 


7-07P97920-ARN 


Commissioners: 


McGoldnck  (Chair),  Duffy  (Vice  Chair),  Alioto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkaiimi,  Peskin  and  Sandoval 


CLERK  Erika  Chens 


1.  Roll  Call 

2.  Approval  of  Minutes  of  September  16,  2008  Meeung  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Adopt  a  Position  of  Support  for  Proposition  1A  -  High-Speed  Rail  Bond  on  the 
Statewide  Ballot  in  November  2008  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

6.  Reappoint  Fran  Martin  to  the  Citizens  Advisory  Committee  -  ACTION* 

7.  Allocate  $185,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Design  and  Construction  Phases  of  the  19th  Avenue  Edge  Line 
Striping  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  - 
ACTION* 

8.  Allocate  $300,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  Three  Wayside  Train  Control  Program  Projects,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules  -  ACTION* 

9.  Allocate  $2,815,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportanon 
Agency  (MTA)  for  the  Miscellaneous  Rail  Replacement  Project,  Subject  to  the  Attached 
Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

10.  Allocate  $71,250  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Ladder  Crosswalks  Maintenance  Project,  Sub|ect  to  the  Attached 
Cash  Flow  Distribution  Schedule  -  ACTION* 
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11.  Allocate  $775,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Accessible  Pedestrian  Signals  (APS)  Construction  Project, 
Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment 
of  the  Relevant  5- Year  Pnoritizadon  Program  -  ACTION* 

12.  Allocate  $60,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  6th  and  Irving  Street  Transit  Preferendal  Streets  Upgrade 
Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  - 
ACTION* 

13.  Adopt  the  Final  Report  on  the  Automobile  Trip  Generadon  (ATG)  Impact  Measure  — 
ACTION* 

Other  Items 

14.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

15.  Public  Comment 

16.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  Imp  .  sfgov  <>r;-  <iylt\  or  that  evening  at  6:00  pm  on  Cable 

Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening)  To  know  the  exact  cablecast  times 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Fnday  when  the  cablecast  limes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

If  any  matenals  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authonry  Hoard  after  distribution  of  the  agenda  packet, 
those  matenals  are  available  for  public  inspecnon  at  the  San  Francisco  Count)'  Transportanon  Authority  at  100  Van  Ness  Avenue, 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  November  25,  2008 
Legislative  Chamber,  Room  250,  City  1 1  all 

McGoldrick  (Chair),  Dufty  (Vice  Chair),  Alioto-Pier,  Ammiano, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkarimi,  Peskin  and  Sandoval 


CLERK  Erika  Cheng 


1.  Roll  Call 

2.  Approval  of  Minutes  of  October  21 ,  2008  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Plans  and  Programs  Committee 
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Authorize  the  Executive  Director  to  Execute  a  Memorandum  of  Understanding  MOU 
with  the  Metropolitan  Transportation  Commission  (MTC),  Golden  Gate  Badge  and 
Highway  Transportation  District  (GGBHTD),  to  Secure  L'p  to  $160  Million  in 
Contributed  Funding  from  Those  Agencies  for  the  Dovle  Drive  Replacement  Project; 
and  Commitment  of  $13  Million  in  Additional  Regional  Transportation  Improvement 
Program  (RTIP)  Funds  and  $21  Million  in  State-Local  Partnership  Program  Funds 
(SLPP)  to  the  Project  -  ACTION* 

Allocate  Up  to  $1,383,330  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal 
Transportation  Agency  for  Six  Requests,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedules,  and  Associated  5-Year  Prioritization  Program  Amendment-  - 
ACTION* 

Allocate  $500,000  in  Prop  K  Funds,  with  Conditions,  to  the  Department  of  Pubbc 
Works  (DPW)  for  Construcuon  of  the  Renewed  Valencia  Streetscape  Pro|ect  and 
$212,480  in  Prop  K  Funds,  with  Condiuons,  for  Construction  of  the  Leland  Avenue 
Streetscape  Improvements  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedules  -  ACTION* 

Allocate  $3,402,567  in  Prop  K  Funds  to  the  Peninsula  Corridor  loint  Powers  Board 
(PCJPB)  for  Seven  Fiscal  Year  2008/09  Capital  Improvement  Program  Projects,  Subject 
to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules,  and  Amendment  of  the 
Relevant  5-Year  Prioritization  Programs  -  ACTION* 
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9.  Allocate  $121,774  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  Bicycle  Safety  Educanon  Classes  and  $165,768  in  Prop  K  Funds, 
with  Conditions,  to  the  MTA  for  Bike  to  Work  Day  Promotion,  Subject  to  the  Attached 
Fiscal  Year  Cash  Flow  Distribution  Schedules  -  ACTION* 

10.  Appropriate  $50,000  in  Prop  K  Funds,  with  Condiuons,  for  the  2008  Eastern 
Neighborhoods  Travel  Behavior  Survey  -  Phase  2,  Subject  to  the  Attached  Fiscal  Year 
Cash  Flow  Distribution  Schedule  -  ACTION* 

11.  Adopt  San  Francisco's  Project  Priorities  for  the  2008  Lifeline  Transportation  Program 
(LTP)-  ACTION* 

12.  Approval  a  Fund  Swap  of  $2,025  Million  in  Fiscal  Year  2008/09  Congesuon  Mitigation 
and  Air  Quality  Improvement  Funds  Currently  Programmed  to  Three  Municipal 
Transportation  Agency  Regional  Bicycle  and  Pedestrian  Program  Projects  with  an 
Equivalent  Amount  of  Fiscal  Year  2008/09  Prop  K  Funds  Programmed  to  the  New 
Central  Subway  Project,  and  Amendment  of  the  Strategic  Plan  -  ACTION* 

13.  Allocate  $1,053,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  for  Construction  of  the  Tenderloin  Pedestrian  Improvements  Project,  Subject 
to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment  of  the 
Relevant  5-Year  Prioritizauon  Program  -  ACTION* 

14.  Approve  the  Final  Scope  of  Work  for  the  Strategic  Analysis  Report  on  the  Role  of 
Shuttle  Services  in  Transportation  in  San  Francisco  -  ACTION* 

Other  Items 

15.  Mobility,  Access,  and  Pricing  Study  Status  Report  -  INFORMATION* 

16.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

17.  Public  Comment 

18.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  www.sfgov.org/sfgtv  or  that  evening  at  6:00  pm  on  Cable  Channel  26 
in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sundav  evening).  To  know  the  exact  cablecast  nmes  for  weekend 
viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

If  any  matenals  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  distnbuaon  of  the  agenda  packet, 
those  materials  are  available  for  public  inspection  at  the  San  Francisco  County  Transportation  Authority  at  100  Van  Ness  Avenue, 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ethics. 
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AGENDA  DEC  1  2  2008 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  December  1 6,  2008 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        McGoldnck  (Chair),  Dufty  (Vice  Chair),  Aiioto-Pier,  Campos, 
Chu,  Daly,  Elsbernd,  Maxwell,  Mirkanmi,  Peskin  and  Sandoval 

CLERK:  Erika  Cheng 

1.  Roll  Call 

2.  Approval  of  Minutes  of  the  November  25,  2008  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Award  a  Professional  Services  Contract  to  Godbe  Research,  in  an  Amount  Not  to 
Exceed  $85,000,  to  Conduct  Phase  2  of  the  2008  Eastern  Neighborhoods  Travel 
Behavior  Survey  -  ACTION* 

6.  Accept  the  Audit  Report  for  the  Fiscal  Year  Ended  June  30,  2008  -  ACTION* 
Recommendations  from  the  Plans  and  Programs  Committee 

7.  Certify  the  Final  Environmental  Impact  Report;  Approve  the  Findings  of  Fact; 
Approve  the  Statement  of  Overriding  Considerations;  Adopt  the  Mitigation  Monil 
Plan;  and  Approve  the  Refined  Presidio  Parkway  as  the  Preferred  Alternative  for  the 
South  Access  to  the  Golden  Gate  Bridge:  Doyle  Drive  Replacement  Project  - 
ACTION* 

8.  Appropriate  $45,000  in  Prop  K  Funds  for  the  Bi-County  Area  Planning  and  Design 
Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  - 
ACTION* 

9.  Appropriate  $40,000  in  Prop  K  Funds  for  the  Western  South  of  Market  SoMa 
Neighborhood  Transportation  Planning  Study,  Subject  to  the  Attached  Fiscal  Year  Cash 
Flow  Distribution  Schedule  -  ACTION* 

10.  Appropriate  $90,000  in  Prop  K  Funds  for  the  Central  Freeway  Octavia  Boulevard 
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Circulation  Study,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule, 
and  Amendment  of  the  Relevant  5-Year  Prioritization  Program  -  ACTION* 

11.  Allocate  $15,944  in  Additional  Prop  K  Funds  to  the  Peninsula  Corridor  Joint  Powers 
Board  (PCJPB)  for  the  System-wide  Track  Rehabilitation  Program,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

12.  Allocate  $1,845,844  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Construction  Phase  of  the  Cable  Car  Propulsion  Controller 
Upgrade  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule 
-ACTION* 

13.  Approve  the  Selection  of  Two  Refined  Congestion  Pricing  Scenarios  for  Further 
Analysis  Under  the  Mobility,  Access  and  Pricing  Study  -  ACTION* 

Other  Items 

14.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

15.  Public  Comment 

16.  Adjournment 


Please  note  that  the  meeting  proceeding-  (.111  be  viewid  liu  .11  \itij-.  .  .•  -        !„<  •    "  ^  or  that  evening  at  6.0(1  pin  (in  Cable- 

Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  rimes 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  I-nday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  Cit)-,s  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  mulnple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

If  any  matcnals  related  to  an  item  on  this  agenda  have  been  distnbuted  to  the  Authonty  Board  after  distnbunon  of  the  agenda  packet, 
those  matenals  are  available  for  public  inspection  at  the  San  Francisco  Count)1  Transportanon  Authonty  at  100  Van  Ness  Avenue, 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SI-  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100)  to  register  and  report  lobbying  acnvity.  For  more  information  about  the  I-obbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ethics. 
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SAN  FRANCISCO 
PUBLIC  LIBRARY 


SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  11:00  a.m.,  Tuesday,  January  27,  2009 

Location:  Legislative  Chamber,  Room  250,  City  Hall 

Commissioners:        Dufty  (Vice  Chair),  Alioto-Pier,  Avalos,  Campos,  Chiu,  Chu, 
Daly,  Elsbernd,  Mar,  Maxwell,  and  Mirkarimi 

CLERK:  Erika  Cheng 
Page 

1.  Roll  Call 

2.  Approval  of  Minutes  of  December  16,  2008  Meeting  -  ACTION*  3 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

5.  Election  of  Chair  and  Vice  Chair  -  ACTION 

Items  for  Direct  Board  Consideration 

6.  Adopt  the  2008  Annual  Report  -  ACTION 

The  Authority's  enabling  legislation  requires  the  preparation  and  adoption  of  an  Annual  Report  by 
January  of  each  year  "on  the  progress  to  achieve  the  objectives  of  completion  of  the  projects  in  the 
adopted  county  transportation  expenditure  plan"  (Sec.  131303  of  the  Public  Utilities  Code).  Adopoon 
of  the  Annual  Report  also  ensures  compliance  with  the  annual  reporting  requirements  in  Section  2(d)  of 
the  Authority's  Administrative  Code.  The  Annual  Report  will  be  presented  at  the  meeting. 

Other  Items 

7.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

8.  Public  Comment 

9.  Adjournment 


sS&mngfef&i  or 

r  Sunday  evening). 


H:\Board  Meetings\AGENDA\2009\01  Jan  27  Bd  Ag.doc 


for  weekend  viewing,  please  c.ill  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  nines  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmenl.il  illnesses,  multiple  chemical  \en-itivitv 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  ma\  be  sensitive  to  various  chemical  based 
products.  Please  help  the  Cirv  accommodate  these  individuals. 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  distribution  of  the  agenda  packet, 
those  materials  are  available  for  public  inspection  at  the  San  Francisco  County  Transportation  Authority  at  100  Van  Ness  \venue. 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  sen-ices,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
K  i  i  I  un  e  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  |SF  Campaign  &  Ciovernnient.il 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.sfgov.org/ethics. 
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AGENDA 


SAN  FRANCISCO  COUNTY  TRANSPORTATION 
AUTHORITY 

Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  February  24,  2009 
Legislative  Chamber,  Room  250,  City  1 1  all 

Dufty  (Chair),  Mirkanrru  (Vice  Chair),  Ahoto-Pier,  Avalos, 
Campos,  Chiu,  Chu,  Daly,  Elsbernd,  Mar,  and  Maxwell 


1.  Roll  Call 

2.  Approval  of  Minutes  of  the  January  27,  2009  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 


Recommendations  from  the  Finance  Committee 

5.  Authorize  the  Executive  Director  to  Execute 
the  Office  of  Economic  and  Workforce  Devi 
the  Municipal  Transportation  Agency 


a  Memorai 
lopment,  f 


CLERK  Brika  Cheng 

GOVERNMENT 
DOCUMENTS  DEPT 

FEB  2  3  2009 

SAN  FRANCISCO 
PUBLIC  LIBRARY 

ierstanding  with 
Department,  and 
ed  $75,000,  for 


Consultant  Services  Related  to  the  Transportation  Nexus  Study  -  ACTION* 

6.  Approve  the  Final  Scope  of  Work  for  the  Strategic  Analysis  Report  on  Transportation 
Options  for  a  Better  Market  Street  -  ACTION* 

7.  Increase  the  Amount  of  the  Professional  Services  Contract  with  Jacobs  Engineering 
Group  Inc.,  in  an  Amount  Not  to  Exceed  SI 30,000,  for  Congestion  Management 
Program  Level  of  Service  Monitoring  and  Extend  the  Term  of  the  Contract  to 
December  31,  2009- ACTION* 

8.  Adopt  the  2009  State  and  Federal  Legislative  Program  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

9.  Reappoint  Wendy  Tran  to  the  Citizens  Advisory  Committee  -  ACTION* 

10.  Allocate  $12,300,000  in  Prop  K  Funds,  with  Conditions,  to  the  Transbay  Joint  Powers 
Authority  for  Two  Requests,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution 
Schedules,  and  Associated  Strategic  Plan  Amendment  -  ACTION* 

11.  Allocate  $120,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  for  the  Masonic  Avenue  Traffic  Calming  Plan,  Subject  to  the  Attached  Fiscal 
Year  Cash  Flow  Distribution  Schedule,  and  Associated  5-Year  Pnontizanon  Program 
Amendment  -  ACTION* 


12.  Appropriate  $15,000  in  Prop  K  Funds  for  Planning  and  Conceptual  Engineering  of  the 
Tenderloin  Traffic  Calming  and  Circulation  Improvements  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amendment  of  the 
Relevant  5- Year  Pnoridzation  Program  -  ACTION* 

13.  Allocate  $5,637,664  in  Prop  K  Funds,  with  Conditions,  for  Five  Requests,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribudon  Schedules,  and  Associated  5-Year 
Prioritization  Program  Amendments  -  ACTION* 

14.  Allocate  $153,750  in  Prop  K  Funds,  with  Conditions,  to  the  Planning  Department  for 
an  Environmental  Planner  III  Position  to  Advance  Project  Delivery  of  Various  Prop  K 
Projects,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Five 
5-Year  Pnoriuzation  Program  Amendments  -  ACTION* 

15.  Adopt  the  Authority's  Approach  and  Priorities  for  Federal  Economic  Stimulus  Funds  — 
ACTION* 

Items  for  Direct  Board  Consideration 

16.  Adopt  the  2008  Annual  Report  -  ACTION* 

The  Annual  Report  was  presented  at  the  January  27,  2009  meeting.  The  item  was  continued  in  order  to 
allow  additional  time  for  review  by  Board  members.  No  comments  have  been  received.  The  Authority's 
enabling  legislation  requires  the  preparation  and  adoption  of  an  Annual  Report  by  January  of  each  year 
"on  the  progress  to  achieve  the  objectives  of  completion  of  the  projects  in  the  adopted  counts- 
transportation  expenditure  plan"  (Sec.  131303  of  the  Public  Utilities  Code).  The  Annual  Report  is  not  a 
policy  document.  It  is  a  report  by  Authority  staff  on  progress  toward  achieving  Expenditure  Plan 
objectives.    Adoption  of  the  Annual  Report  is,  therefore,  not  a  statement  of  policy,  but  rather  a 

reflected  in  Section  2(d)  of  the  Authority's  Administrative  Code. 

Other  Items 

17.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

18.  Public  Comment 

19.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  1  u rp:  /  / w  ww. s  f 't<o\  .1  >iy /  s  fgtv  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  nmcs 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 
products.  Please  help  the  City  accommodate  these  individuals. 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distnbuted  to  the  Authonty  Board  after  distribution  of  the  agenda  packet, 
those  materials  are  available  for  public  inspection  at  the  San  Francisco  Count)'  Transportation  Authority  at  100  Van  Ness  Avenue, 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legisl.inve  or  administrative  acnon  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
www.  s  fgo  v.  org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1:00  a.m.,  Tuesday,  March  24,  2009 
Legislative  Chamber,  Room  250,  City  I  lall 

Dufty  (Chair),  Mirkarimi  (Vice  Chair),  Alioto-Picr,  Avalos, 
Campos,  Chiu,  Chu,  Daly,  Elsbernd,  Mar,  and  Maxwell 


CLERK  Brika  Cheng 

1.  Roll  Call  Page 

2.  Approval  of  Minutes  of  February  24,  2009  Meeting  -  ACTION*  3 

3.  Chair's  Report  -  INFORMATI ON 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Authorize  the  Executive  Director  to  Execute  a  Memorandum  of  Understanding  with 
the  Office  of  Economic  and  Workforce  Development,  the  Planning  Department,  and 
the  Municipal  Transportation  Agency,  in  an  Amount  Not  the  Exceed  $75,000,  for 
Consultant  Services  Related  to  the  Transportation  Nexus  Study  -  ACTION*  IS 

6.  Award  Two  Two- Year  Consultant  Contracts,  One  to  Nelson\Nygaard  Consulting 
Associates,  and  One  to  CHS  Consulting  Group,  in  a  Combined  Total  Amount  Not  to 
Exceed  $500,000,  and  with  One  Additional  One- Year  Extension  Option  for  Each 
Contract,  to  Provide  On-Call  Transportation  Planning  Services  -  ACTION*  25 

7.  Execute  a  $23,674,265  Amendment  to  the  Professional  Services  Task  Order  Contract 
with  ARUP/PB  Joint  Venture  for  the  Doyle  Drive  Replacement  Project  General 
Engineering  and  Design  Services,  Increasing  the  Contract  Amount  from  $12,583,200  to 
$36,257,265  for  Additional  Design  Tasks  to  Advance  the  Doyle  Dnve  Replacement 
Project  to  100°  o  Design  -  ACTION*  27 

8.  Authorize  the  Executive  Director  to  Execute  an  Amendment  to  Memorandum  of 
Agreement  07/08-49B  with  the  Presidio  Trust  and  to  Increase  the  Authorized  Amount 
by  $800,000  to  a  Total  Amount  Not  to  Exceed  $2,109,927,  for  Services  Related  to  the 
Doyle  Drive  Replacement  Project  -  ACTION*  59 


Recommendations  from  the  Plans  and  Programs  Committee 
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9.  Allocate  $22,540  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  for  Installation  of  Traffic  Signal  Conduit  and  Pull  Boxes  for  a  Future  New 
Signal  at  Divisadero  and  Grove  Streets,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedule  and  5- Year  Prioritization  Program  Amendment  -  ACTION*  75 

10.  Allocate  an  Additional  $907,973  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal 
Transportation  Agency  (MTA)  for  the  Construction  Phase  of  the  Overhead 
Rehabilitation-Traction  Power  Substations  Project,  and  $437,278  in  Additional  Prop  K 
Funds,  with  Conditions,  for  the  Construction  Phase  of  the  Overhead  Rehabilitation- 
Traction  Power  Feeders  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow 
Distribution  Schedules  -  ACTION*  99 

11.  Allocate  $12,810,000  in  Prop  K  Funds  to  the  Transbay  Joint  Powers  Authority  for  the 
Preliminary  Engineering  Phase  for  Architecture  and  Engineering  of  the  Transbay 
Transit  Center  Building  and  Ramps  Project,  Subject  to  the  Attached  Fiscal  Year  Cash 

Flow  Distribution  Schedule  -  ACTION*  151 

Other  Items 

12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  li' 
26  in  San  Francisco,  with  a  repeat  on  the  weekend  (cither 
viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  wl 

In  order  to  assist  the  City's  efforts  to  accommodate  perso 
related  disabilities,  attendees  at  all  public  meetings  arc  rem 
Please  help  the  City  accommodate  these  individuals. 

If  any  materials  related  to  an  item  on  this  agenda  have  b 
those  materials  arc  available  for  public  inspection  at  the  S 
26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  acco 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  a 

Lobbyist  Registration  and  Reporting  Requirements: 

administrative  action  may  be  required  by  the  San  Franci 
2.100]  to  register  and  report  lobbying  activity.  For  mo 
Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francist 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date:  1 1 :00  a.m.,  Tuesday,  April  28,  2009 

Location:  Legislative  Chamber,  Room  250,  Citv  Hall 

Commissioners:        Dufty  (Chair),  Mirkarimi  (Vice  Chair),  Alioto-Pier,  Avalos, 
Campos,  Chiu,  Chu,  Daly,  Elsbernd,  Mar,  and  Maxwell 

CLERK:  Brika  Cheng 


*/o1 


1.  RollCaU 

2.  Approval  of  Minutes  of  March  24,  2009  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Award  a  Two- Year  Professional  Service  Contract  to  CHS  Consulting  Group,  in  an 
Amount  Not  to  Exceed  $180,000,  to  Provide  Planning  Services  for  the  Central  Freeway 
and  Octavia  Circulation  Study  -  ACTION* 

6.  Adopt  Positions  on  State  and  Federal  Legislation  —  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

7.  Appoint  Glenn  Davis  to  the  Citizens  Advisory  Committee  -  ACTION* 

8.  Allocate  $126,194  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  for  the  Citywide  Bicycle  Counters  Project,  Subject  to  the  Attached  Fiscal  Year 
Cash  Flow  Distribution  Schedule  and  5-Year  Pnonuzauon  Program  Amendment,  and 
Amendment  of  Three  Prop  B  Standard  Grant  Agreements  to  Fully  Fund  the  $140,000 
Project -ACTION* 

9.  Appropriate  $717,000  in  Prop  K  Funds,  with  Conditions,  for  the  Environmental  Phase 
of  the  19th  Avenue  Transit  Preferential  Streets  Bulb-Outs  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

10.  Amend  Resolution  06-43  to  Revise  the  Scope,  Schedule  and  Budget  of  the  Municipal 
Transportation  Agency's  Market  Street  Calm  the  Safety  Zone  Project  (Project  Number 
101.910001)  -  ACTION* 


H:\Board  Meet ings\AGENDA\ 2009X04  Apr  28  Bd  Ag.doc 


11.  Endorse  the  Metropolitan  Transportation  Commission's  Proposal  for  the  State  Element 
of  the  American  Recovery  and  Reinvestment  Act  of  2009  (ARRA)  and  Programming 
of  $932,297  in  ARRA  Transportation  Enhancement  Funds  to  Two  Municipal 
Transportation  Agency  Projects  -  ACTION* 

Other  Items 

12.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

13.  Public  Comment 

14.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  lurp: / / www.styov.orf  /sft^v  or  that  evening  at  6:00  pm  on  Cable 
Channel  26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  c.iblcc.ist  limes 
for  weekend  viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  rimes  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity 
or  related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  be  sensitive  to  various  chemical  based 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Hoard  after  distribution  of  the  agenda  packet, 
those  materials  are  available  for  public  inspection  at  the  San  Francisco  County  Transportation  Authority  at  100  Van  Ness  Avenue. 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contaci  Erika  Cheng  ai  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  or  attempt  to  influence  local 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  lobbyist  Ordinance  [SF  Campaign  &  Governmental 

ww.sfgovorg/cthicl  '  '  '  .  t*P        (  9 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Rescheduled  Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1:00  a.m.,  Tuesday,  May  19,  2009 
Legislative  Chamber,  Room  250,  City  1  [all 

Dufty  (Chair),  Mirkarimi  (Vice  Chair),  Aliotc 
Campos,  Chiu,  Chu,  Daly,  Elsbcrnd,  Mar,  and  Ma: 


-Pier,  Avalos, 
well  05-15- 


)9P02:07  RCV0 


1.  Roll  Call 

2.  Approval  of  Minutes  of  April  28,  2009  Meeting  - 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 


CLERK  Erika  Cheng 

GOVERNMENT 
DOCUMENTS  DEPT 

MAY  1  5  2009 


SAN  FRANCISCO 
PUBLIC  LIBRARY 

Approve  an  Amendment  to  Memorandum  of  Agreement  07/08-46  with  the  Treasure 
Island  Development  Authority  to  Increase  the  Authorized  Amount  hv  $5.^ 
Total  Amount  Not  to  Exceed  $8,800,000,  to  Advance  the  Verba  Buena  Island  Ramps 
Project  to  the  65%  Design  Level  -  ACTION* 

6.  Increase  the  Amount  of  the  Professional  Services  Contract  with  AECOM  bv 
$5,700,000,  to  a  Total  Amount  Not  to  Exceed  $8,200,000,  to  Advance  the  Verba  Buena 
Island  Ramps  Project  to  the  65%  Design  Level  -  ACTION* 

7.  Declare  the  Official  Intent  of  the  Authority  to  Reimburse  Certain  Expenditures  from 
the  Proceeds  of  Indebtedness  -  ACTION* 

8.  Approve   the   California   Department   of   Transportation   Disadvantaged  Busk 
Enterprise  Program  Implementation  Agreement  -  ACTION* 

9.  Amend  the  Authority's  Fiscal  Year  2008/09  Budget  to  Add  S6.34  Million  in  Traffic 
Congestion  Relief  Program  (TCRP)  Revenues  and  $4.2  Million  in  TCRP  Expenditures 
for  the  Doyle  Drive  Replacement  Pro|ect  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

10.  Approve  Fiscal  Year  2009/10  Transportation  Fund  for  Clean  Air  Program  of  Projects 
and  Authorize  the  Executive  Director  to  Execute  a  Contract  with  the  Bav  Area  Air 


Quality  Management  District  for  $832,070  in  Fiscal  Year  2009/10  Funds  and  Enter  into 
Agreements  with  Applicable  Public  Agencies,  Establishing  Condiuons  for  the  Use  of 
These  Funds  -  ACTION* 

1 1 .  Adopt  the  Geary  Bus  Rapid  Transit  Alternatives  Screening  Report  -  ACTION* 

12.  Program  $2,187  Million  in  State-Element  American  Recovery  and  Reinvestment  Act 
Local  Streets  and  Roads  System  Preservation  Funds  to  the  Department  of  Public 
Works  for  the  Bush  Street  Pavement  Renovation  and  Curb  Ramp  Construction  Projects 
-  ACTION* 

At  its  May  12,  2009  meeting,  the  Plans  and  Programs  Committee  was  briefed  on  the  subject  topic  and 
after  some  discussion,  moved  the  item  to  the  full  Board  without  recommendation  so  that  the 
Department  of  Public  Works  (DPW)  could  clarify  and  address  questions  raised  by  the  Committee 
regarding  the  prioritization  methodology  used  to  identify  locations  for  its  curb  ramp  program.  At  the 
May  19,  2009  Board  meeting,  representatives  from  DPW  and  the  Mayor's  Office  on  Disability  will  give  a 
presentation  to  address  the  questions  raised  by  the  Plans  and  Programs  Committee.  We  have  also 
enclosed  a  copy  of  the  Draft  Proposition  K  5-Year  Prioritization  Program  for  the  Curb  Ramps  category, 
which  among  other  things  describes  the  City's  process  for  prioritizing  curb  ramp  locations  (Section  4), 
and  identifies  locations  funded  from  the  Prop  K  curb  ramps  category  to  date  (Appendix  1).  We  plan  to 
bring  this  and  other  5\TPs  to  the  Authority  Board  for  approval  in  September  2009  as  part  of  the  2009 
Strategic  Plan  update. 

13.  Amend  the  Standard  Grant  Agreement  for  the  Municipal  Transportation  Agency's 
Balboa  Park  Stadon  Area  Plan  (Resolution  06-03,  Project  Number  113.110001)  to 
Revise  the  Scope,  Schedule,  Budget,  and  Funding  Plan  —  ACTION* 

14.  Appropriate  $77,890  in  Prop  K  Funds  for  the  Urban  Partnership  Program  Pre- 
Implementation  Project,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution 
Schedule,  and  Amendment  of  the  Relevant  5-Year  Prioritization  Program  -  ACTION* 

Items  for  Direct  Board  Consideration 

15.  Review  of  Strategic  Analysis  Report  on  Transportation  Options  for  a  Better  Market 
Street  -  INFORMATION 

At  the  October  7,  2008  meeting  of  the  Plans  and  Programs  Committee,  Commissioner  Chris  Daly 
requested  that  we  initiate  a  Strategic  Analysis  Report  (SAR)  on  the  issue  of  auto  restrictions  on  Market 
Street.  At  its  February  24,  2009  meeting,  the  Authority  Board  approved  the  scope  of  work  for  the  SAR 
through  Resolution  09-37.  As  called  for  in  the  Authority's  procedures  governing  the  development  of 
SARs,  the  draft  SAR  is  normally  brought  to  the  committee  on  which  the  requestor  sits  for  comments  and 
guidance.  In  this  case,  given  the  interest  of  Board  members,  we  arc  bringing  the  draft  SAR  directly  to  the 
full  Board.  This  is  an  information  item. 

Other  Items 

1 6.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  for  future  consideration. 

17.  Public  Comment 

18.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  Imp  gwa  sfgQJ  2£  '  -K'n  or  that  evening  at  6:00  pm  on  Cable  Channel 
26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablccast  times  for  weekend 
viewing,  please  call  SFGTV  at  (41 5)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 
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In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  ilfc«—— _  multiple  chetiiK.il  «m.ttuir.  •" 
related  disabilities,  attendees  at  all  public  mcenngs  are  reminded  that  other  attendees  may  be  sen.Mtive  to  VtaOU  chcmfcll  based  ptiilutt* 
Please  help  the  City  accommodate  these  individuals. 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  di>lnl>unon  of  the  Sflpinli  pack.i  t. 
those  materials  arc  available  for  public  inspection  at  the  San  Francisco  Count;  Transportation  Authorm  at  I'*)  Van  Nc<  Avenue.  PloOl 
26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  nr  serines,  to  pariuipair  in  ihr 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influence  oi  attempt  to  influence  lo 
administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  |SF  Campaign  &  Governmental  Conduct  Code,  Set 
2.100]  to  register  and  report  lobbying  activity.    For  more  information  about  the  Lobbyist  Ordinance,  please  contact  the  SI    I  thkl 
Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website  www  sfgov  org.  ethk  • 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  June  23,  2009 
Legislative  Chamber,  Room  250,  City  I  I. ill 

Dufty  (Chair),  Mirkarimi  (Vice  Chair),  Alioto-Pier,  Avalos, 
Campos,  Chiu,  Chu,  Daly,  Rlsbcrnd,  Mar,  and  Maxwell 


CLERK  Erika  Cheni 


1.  Roll  Call 

2.  Approval  of  Minutes  of  May  19,  2009  Meeting  -  i 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5. 


GOVERNMENT 
DOCUMENTS  DEPT 

JUN  1  9  20C9 


SAN  FRANCISCO 
PUBLIC  LIBRARY 

Award  a  Professional  Service  Contract  to  Arup,  in  an  Amount  Not  to  Exceed  S225.»  H  N  I, 
for  Planning  and  Conceptual  Design  Services  for  the  Bavshore  Intermodal  Station 
Access  Study -ACTION* 

Adopt  the  Fiscal  Year  2009/10  Annual  Budget  and  Work  Program  -  ACTION* 

Approve  Annual  Contracts  with  the  Office  of  the  City  Attorney,  in  an  Amount  Not  to 
Exceed  $60,000;  the  City  of  San  Francisco  Department  of  Technology  fSIC.'IA'  in  an 
Amount  Not  to  Exceed  $28,000;  Public  Financial  Management,  in  an  Amount  Not  to 
Exceed  $74,000;  and  Barbary  Coast  Consulting,  in  an  Amount  Not  to  Exceed  $200,000; 
and  Authorize  the  Executive  Director  to  Negotiate  the  Non-Monetarv  Terms  and 
Conditions  of  These  Contracts  -  ACTION* 


Award  a  Three- Year  Contract  with  Two  Addiuonal  One- Ye? 
Macias  Gini  &  O'Connell,  LLP,  in  an  Amount  Not  to  Exce 
Annual  Audit  Services,  and  Authorize  for  the  Executive  Direct! 
Monetary  Provisions  of  the  Contract  -  ACTION* 


n  Options  to 
'0,  to  Provide 
tiatc  the  Non- 


Recommendations  from  the  Plans  and  Programs  Committee 

9.         Allocate  $50,000  in  Prop  K  Funds,  with  Condiuons,  to  the  Municipal  Transportation 
Agency  for  the  Construction  of  the  Ellis  and  Eddy  Sidewalk  Bulbs  Project,  Sub|ect  to 
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the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Amend  the  Relevant  5- 
Year  Prioritization  Program  -  ACTION* 

10.  Amend  the  Procurement  Phase  of  the  Municipal  Transportation  Agency's  Trolley 
Coach  Rebuild  Project  (Resolution  07-26,  Project  117.910016)  to  Revise  the  Scope, 
Schedule,  Budget,  Fiscal  Year  Cash  Flow  Distribution  Schedule,  and  Associated 
Deliverables  and  Amend  the  Design  Phase  of  the  Trolley  Coach  Rebuild  Project 
(Resolution  06-55,  Project  117.910012)  to  Allow  $101,576  in  Remaining  Funds  to  be 
Applied  to  the  Procurement  Phase  -  ACTION* 

11.  Allocate  $6  Million  in  Prop  K  Funds  to  Caltrans  for  the  Right-of-Way  Phase  of  the 
Doyle  Drive  Replacement  Project,  and  Amend  the  Strategic  Plan  -  ACTION* 

Other  Items 

1 2.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically 
listed  above,  or  introduce  or  request  items  lor  turure  consideration. 

13.  Public  Comment 

14.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  Imp:  /  /  flffl  w.sfrm  .01  y  /  sf^iv  or  that  evening  at  6:00  pm  on  (  .able 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  distribution  ol  the  agenda  packet, 
those  materials  are  available  for  public  inspection  at  the  San  1-rancisco  County  Transportation  Authority  at  100  Varr  Ness  Avenue, 
Floor  26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  ennno  thai  influriKi  or  attempt  to  influenci  local 
legislative  or  administrative  action  may  be  required  by  the  San  Fran  CISCO  lobbyist  Ordinance  [SF  Campaign  &  Governmental 
Conduct  Code,  Sec.  2.1 00|  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website 
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PUBLIC  HEARING:  FISCAL  YEAR  2009/10  ANNUAL  BUDGET 
SAN  FRANCISCO  COUNTY  TRANS P(  )RTATI<  )\  \  I  I  I  K  >RITY 


TUESDAY,  June  23,  2009       11:00  AM 

Pursuant  to  California  Public  Utilities  Code  Section  131266,  the  following 
notice  is  hereby  given: 

The  San  Francisco  County  Transportation  Authority  will  hold  a  bearing  to 
consider  the  adoption  of  its  Fiscal  Year  2009/10  Budget  ar  its  regularl) 
scheduled  Board  of  Commissioners  meeting  on  Tuesday,  fune  23, 
11:00  a.m.  in  the  Legislative  Chamber,  City  Hall  Room  250,  at  1  Dr.  Carlton  B. 
Goodlett  Place,  San  Francisco,  California. 

Prior  to  adoption  of  the  Fiscal  Year  2009/10  Budget  by  the  Authority  Board  of 
Commissioners,  the  Finance  Committee  of  the  Authority  will  consider  the 
Fiscal  Year  2009/10  Annual  Budget  in  the  amount  of  approximately  $220.2 
million  at  its  regular  meeting  on  Tuesday,  June  9,  2009  at  11:00  a.m.  in  Gt\ 
Hall  Room  263.  The  proposed  budget  will  be  available  for  public  review 
beginning  May  27,  2009  at  the  Board  of  Supervisors  Clerk's  Office  at  City  Hall, 
at  the  San  Francisco  Public  Library  (Main  Branch),  at  the  offices  of  various 
Chambers  of  Commerce,  and  at  the  San  Francisco  Counrv  Transportation 
Authority  office  at  100  Van  Ness  Avenue,  26th  Floor,  as  well  as  through  flic 
Authority's  website  at  www.sfcta.org. 
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Citizens  Advwory  Committee 
May  27. 2009 


To: 


Citizens  Advisory  Committee 


From: 


Cynthia  Fong  -  Interim  Deputy  Director  for  Finance  and  Administratis 


Subject:       ACTION  -  Adopt  a  Motion  of  Support  for  the  Adoption  of  the  Proposed  Piscal  Yesu 
2009/10  Annual  Budget  and  Work  Program 


Pursuant  to  State  statutes  (PUC  Code  Sections  131000  et  seq.)  and  the  Authority's  Fiscal  Policy,  the  Authority  Board  must 
adopt  an  annual  budget  for  the  following  fiscal  year  by  June  30.  The  proposed  Fiscal  Year  (FY)  2009/ Id  Annual  Budget 
includes  projections  of  sales  tax  revenues,  federal  state  and  local  grants,  and  investment  income  for  the  fiscal  pen<>d.  as 
well  as  projections  of  operating  and  administrative  costs,  capital  expenditures,  and  associated  financing  costs  Th< 
proposed  FY  2009/10  Annual  Budget  also  includes  a  desenpuon  of  the  Authority's  proposed  Work  Program  tor  the 
coming  fiscal  year.  Total  revenues  are  projected  to  be  SITUS')  million,  including  $~2.H6  million  in  sales  tax  revenues  Total 
expenditures  are  projected  to  be  $220.13  million.  Capital  expenditures  are  projected  to  be  $204.60  or  about  93%  of  total 
expenditures.  The  budgeted  other  financing  sources  and  uses  includes  a  bond  issue  of  $280  million,  which  would  be  used 
to  fund  Prop  K  capital  projects  and  to  redeem  outstanding  commercial  paper  debt.  The  final  proposed  FY  2009/10 
Annual  Budget  and  Work  Program  is  presented  this  month  to  the  Citizens  Advisory  Committee,  and  will  be  presented  tl  I 
the  Finance  Committee  and  the  Authority  Board  tor  adoption  in  |une.  A  public  hearing  will  precede  consideration  of  the 
FY  2009/10  Annual  Budget  and  Work  Program  at  the  Authority's  June  meeting.  We  are  seeking  a  motion  of 
support  for  the  adoption  of  the  proposed  FY  2009/10  Annual  Budget  and  Work  Program 


Pursuant  to  State  statutes  (PUC  Code  Sections  131000  et  seq.),  the  Authority  must  adopt  an  annual 
budget  for  Fiscal  Year  (FY)  2009/10  by  June  30,  2009.  As  called  for  in  the  Authority's  Fiscal  Policy  and 
Administrative  Code  it  is  the  responsibility  of  the  Finance  Committee  to  set  both  the  overall  budget 
parameters  for  administrative  and  capital  expenditures,  the  spending  limits  on  certain  line  items,  as  well 
as  to  recommend  adoption  of  the  budget  to  the  Board  of  Commissioners  prior  to  June  30  of  each  year. 

The  purpose  of  this  memorandum  is  to  present  the  Authority's  proposed  FY'  2009/10  Annual  Budget 
and  Work  Program,  and  to  seek  a  motion  of  support  for  its  adoption.  The  final  proposed  budget  and 
work  program  will  be  presented  to  the  Finance  Committee  and  Authority  Board  for  action  in  lune. 


The  Authority's  FY  2009/10  Work  Program  includes  activities  in  five  major  functional  areas  that  are 
overseen  by  the  Executive  Director:  1)  Policy  and  Programming,  2)  Capital  Projects  delivery  support 
and  oversight,  3)  Planning,  4)  Technology  Services,  and  5)  Finance  and  Administration.  These 
categories  of  activities  are  organized  to  efficiently  address  the  Authority's  designated  mandates.  These 
include  overseeing  the  Prop  K  Sales  Tax  Expenditure  Plan,  funcuorung  as  the  Congestion  Management 
Agency  (CjVIA)  for  San  Francisco,  and  acting  as  the  local  program  manager  for  the  Transportation  Fund 
for  Clean  Air  (TFCA)  program.  Our  organizational  approach  also  reflects  the  principle  that  all  activities 
at  the  Authority  contribute  to  the  efficient  delivery  of  transportation  plans  and  projects,  even  though 
some  activities  are  funded  with  a  combination  of  revenue  sources  and  in  coordination  with  a  number 
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of  San  Francisco  agencies  as  well  as  and  regional,  state,  and  federal  agencies.  Attachment  B  contains  a 
description  of  the  Authority's  proposed  Work  Program  for  FY  2009/10. 

Attachment  A  displays  the  proposed  budget  in  a  format  described  in  the  Authority's  Fiscal  Policy 
(Resolution  08-79).  Total  revenues  are  projected  to  be  $120.89  million.  Sales  tax  revenues,  net  of 
interest  earnings,  are  projected  to  be  $72.86  million,  or  61%  of  FY  2009/10  revenues.  Total 
expenditures  are  projected  to  be  about  $220.13  million.  Of  this  amount,  capital  project  costs  are 
$204.60  million.  Capital  projects  costs  are  93%  of  total  projected  expenditures,  with  3%  of 
expenditures  budgeted  for  administrative  operating  costs,  and  4%  for  debt  service  and  interest  costs. 
The  division  of  revenues  and  expenditures  into  the  sales  tax  program,  CMA  program,  and  TFCA 
program  in  the  table  reflects  the  three  distinct  Authoritj  (responsibilities  and  mandates. 

Attachment  C  shows  a  more  detailed  version  of  the  proposed  budget.  The  sales  tax  revenue  projection 
of  $72.86  million  is  a  4%  decline  from  the  sales  tax  revenues  expected  to  be  receiv  ed  bv  the  Authority 
in  FY  2008/09.  This  is  a  $10.29  million  decrease  from  the  amount  originally  projected  in  the  FY 
2008/09  budget.  Federal  funding  in  FY  2009/10  is  projected  to  be  $23.99  million  or  20%  of  all 
budgeted  revenues.  Of  this  amount,  $21.35  million  is  designated  for  the  Dovle  Drive  Replacement 
Project.  Ongoing  discussions  with  Caltrans  have  resulted  in  the  inclusion  of  an  additional  SI. 8  million 
in  State  Traffic  Congesdon  Relief  Program  funds  in  the  FY  2009/10  budget  since  it  was  presented  to 
the  Finance  Committee.  CMA  revenues  include  federal,  state,  and  local  sources,  and  used  are  for 
professional  services  contracts  and  staffing  expenditures  to  implement  the  Authority's  planning, 
oversight  and  programming  responsibilities.  CMA  revenues  include  project  specific  grants,  such  as 
those  for  stadon  area  plans,  and  also  include  annual  funding  sources  such  as  federal  Surface 
Transportadon  Program  (STP)  3%>  funds,  and  state  Planning,  Programming  and  Monitoring  (PPM) 
funds,  that  can  be  used  to  fund  a  number  of  eligible  acdvides.  CMA  revenues  also  include 
reimbursement  of  $8.34  million  from  the  Treasure  Island  Development  Authority  (TIDA)  for  w  ork  on 
the  Yerba  Buena  Island  Ramps  and  $3.10  million  from  the  S.m  Francisco  Redevelopment  Agency  for 
work  on  the  Folsom  Street  Ramps  projects,  two  efforts  undertaken  under  agreement  by  the  Authority  in 
its  role  as  CMA  for  San  Francisco. 

Attachment  C  also  displays  a  breakdown  of  projected  expenses.  Sales  tax  program  expenditures  are 
$185.98  million  of  the  $204.60  million  in  capital  project  expenditures.  Capital  expenditures  for  projects 
and  programs  have  been  based  on  project  sponsors'  esdmates  of  annual  cash  flow  demands  as  reflected 
in  the  Strategic  Plan.  However,  project  sponsors'  requests  for  allocations,  and  consequent 
reimbursement  requests,  have  lagged  significandy  behind  the  expenditure  estimates  in  the  budget.  The 
2009  Strategic  Plan  update  is  currently  under  development,  and  project  funding  needs  are  being 
updated.  Until  the  FY  2009/10  cash  flow  estimates  are  finalized,  with  adoption  of  the  2009  Strategic 
Plan  and  5-Year  Prioritization  Program  updates  in  Julv  and  September  respectively,  the  budget  assumes 
a  current  estimate  of  $150  million.  Following  adoption  of  the  Strategic  Plan,  the  budget  may  be 
amended  to  incorporate  new  expenditure  estimates.  Personnel  costs  are  budgeted  at  $5.21  million,  an 
increase  of  $248,000  from  the  prior  year  budget.  About  $84,000  of  this  total  is  attributable  to  Other 
Post-Employment  Benefits  (OPEB)  contributions  that  were  contained  in  a  different  portion  of  the 
budget  last  year.  Capacity  for  merit  increases  is  also  included  in  the  budget  at  about  the  same  level  as  in 
FY  2008/09;  however,  there  is  no  assurance  of  any  pay  increases.  Employees  are  not  entitled  to  any 
cost  of  living  adjustment,  and  all  salary  adjustments  are  determined  by  the  Executive  Director  based  on 
merit  only. 

Non-personnel  expenditures  have  decreased  by  $822,000  from  the  prior  year,  as  tenant  improvements 
(remodeling  to  accommodate  authorized  positions  in  the  current  office  space)  are  not  needed  in  FY 
2009/10.     The  budget  also  reflects  a  reduced  budget  for  computers  and  equipment  in  FY  2009/10. 
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Debt  service  costs  of  $7.94  million  are  included  in  the  FY  2009  in  budget  This  assumes  a 
continuation  of  the  commercial  paper  agreements  at  interest  rates  recommended  In  the  Authority's 
financial  advisors.  This  line  item  also  includes  an  interest  contingent-}  in  case  bonds  need  to  he  issued 
earlier  that  budgeted. 

The  Other  Financing  Sources  and  Uses  section  of  the  budget  includes  intcrfund  transfers,  and  .ils.» 
includes  the  assumption  of  a  bond  issue  of  S280  million  in  FY  2009/10.  The  amount  and  tuning  of 
the  bond  issue  depends  on  the  estimated  Prop  K  project  cash  flow  to  be  determined  in  the  2oo«> 
Strategic  Plan  update  and  on  credit  market  conditions  at  the  time.  The  budgetary  Bind  balance  is 
generally  defined  at  the  difference  between  assets  and  liabilities,  and  is  an  estimate  based  on  actual 
expenditures  for  the  first  three  quarters. 

The  Authority's  Fiscal  Policy  directs  that  the  Authority  shall  allocate  between  5%  and  15%  of  the 
estimated  annual  sales  tax  revenues  as  a  hedge  against  emergencies  in  the  fiscal  year.  The  FY  2"om  in 
budget  sets  aside  $7.29  million,  or  10%  of  annual  projected  sales  tax  revenues,  as  a  set-aside  fbl  a 
program  and  operating  condngency  reserve. 

Attachment  D  provides  additional  descripdons  of  line  items  in  the  budget. 

The  final  proposed  FY  2009/10  Annual  Budget  and  Work  Program  will  be  presented  to  the  Finance 
Committee  in  June.  A  public  hearing  will  precede  consideradon  of  the  FY  2009  1"  \nnual  Budget  and 
Work  Program  by  the  Authority  at  its  June  meeting.  We  arc  seeking  a  motion  of  support  for  the 
adoption  of  the  proposed  FY  2009/10  Annual  Budget  and  Work  Program. 

ALTERNATIVES 

1.  Adopt  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2009/10  Annual  Budget  and 
Work  Program,  as  presented. 

2.  Adopt  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2009/10  Annual  Budget  -mil 
Work  Program,  with  modifications. 

FINANCIAL  IMPACTS 

As  described  above. 

RECOMMENDATION 

Adopt  a  motion  of  support  for  the  adoption  of  the  proposed  FY  2009/10  Annual  Budget  and  Work 
Program. 


Attachments: 

A.  Proposed  FY'  2009/ 10  Annual  Budget  -  Fiscal  Policv  line  items 

B.  Authority  FY  2009/10  Annual  Work  Program 

C.  Proposed  FY  2009/ 10  Annual  Budget  -  line  item  detail 

D.  Line  Item  Descriptions 
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The  Authority's  Fiscal  Year  (FY)  2009/10  Work  Program  includes  activities  in  five  major  functional  areas 
overseen  by  the  Executive  Director:  1)  Policy  and  Programming,  2)  Capital  Projects  deliver)  support  and 
oversight,  3)  Planning,  4)  Technology  Services,  and  5)  Finance  and  Administration.  These  categories  of 
activities  address  the  Authority's  responsibilities  as  administrator  of  the  Prop  K  local  sales  tax  tor 
transportation,  as  the  Congestion  Management  Agency  (CM A)  tor  San  Francisco,  and  as  1 
manager  for  the  Transportation  Fund  for  Clean  Air  (TFCA).  The  proposed  Work  Program  reflects  the 
coordinated  manner  in  which  activities  are  managed  by  the  Authority,  b\  functional  areas  and  projects.  This 
approach  reflects  the  principle  that  all  activities  at  the  Authority  contribute  to  the  efficient  dcliven  of 
transportation  plans  and  projects,  though  many  activities  are  funded  with  a  combination  of  revenue  sourc  es 
and  in  coordination  with  a  number  of  departments  and  agencies. 

POLICY  AND  PROGRAMMING 

The  FY  2009/10  work  program  for  the  Policy  and  Programming  section  focuses  on  strategic  funding  and 
policy  issues  that  will  affect  the  implementation  of  many  of  the  important  improvements  to  the 
transportation  system  made  possible  by  the  passage  of  Prop  K.,  as  well  as  opportunities  to  improve 
leveraging  (i.e.,  matching)  of  Prop  K  funds  with  other  federal,  state  or  local  funds. 

The  section  is  leading  the  development  of  the  2009  Prop  K  Strategic  Plan  and  corresponding  updates  of  21 
5-Year  Prioritization  Programs  (5YPPs)  covering  FYs  2009/10  through  2013/14.  This  is  a  multi- 
jurisdictional  effort  involving  all  other  Authority  sections  and  project  sponsors  in  broad-based  discussions 
regarding  project  readiness,  project  phasing  options,  timing  of  environmental  clearances,  full  funding  plans 
and  strategies  including  options  for  advancing  or  swapping  different  fund  sources,  and  other  highly  technical 
information  to  arrive  at  a  well-considered  plan  that  maximizes  the  Authority's  ability  to  leverage  the  Prop  K 
program  while  minimizing  financing  costs  and  expediting  delivery  of  transportation  improvements.  The 
Strategic  Plan  update  is  scheduled  for  approval  by  the  Board  in  |ul\  2009  and  th<  5YPPs  in  S<  pt<  - 
The  updates  have  been  closely  coordinated  with  the  Metropolitan  Transportation  Commission's  (MTC*s) 
Resolution  3434  (Regional  Transit  Expansion  Plan)  Strategic  Plan  update  and  the  2009  update  of  the 
Regional  Transportation  Plan,  which  is  scheduled  for  approval  in  April  2009.  Among  other  objectives, 
active  participation  in  both  of  these  regional  plans  is  a  critical  step  toward  securing  discretionary  funds  for 
San  Francisco  projects.  Other  key  activities  include  ongoing  advocacv  ami  assistance  to  proiect  sp,  • 
maximize  federal  economic  stimulus  funds  for  San  Francisco  projects  from  the  American  Recovery  and 
Reinvestment  Act  (ARRA)  of  2009,  continued  advocacv  for  improved  protections  for  state  transportation 
funds  (e.g.,  State  Transit  Assistance  (STA),  Prop  42,  and  strategies  for  repayment  of  loans  made  to  the 
General  Fund  from  the  State  Transportation  Improvement  Program  (STIP))  and  active  involvement  in  the 
development  of  proposals  for  new  transportation  revenues  at  the  local,  regional  and  state  levels. 

The  Policy  and  Programming  section  is  responsible  for  the  oversight  and  monitoring  of  delivery  of  all  of 
the  programmatic  (i.e.,  non-project  specific)  categories  in  Prop  K,  such  as  pedestrian  and  bicvele  safety, 
traffic  calming,  transit  preferential  streets  and  signs  and  signals,  with  the  exception  of  four  programmatic 
transit  rehab  categories  i.e.,  transit  facilities,  guideways,  vehicles  and  Caltrain's  Capital  Improvement 
Program.  This  allows  for  a  comprehensive  and  pro-active  approach  to  programming  and  project  oversight, 
including,  but  not  limited  to  monitoring  of  timely  use  of  funds  requirements,  particularly  to  protect  existing 
state  and  federal  grants  given  the  increased  emphasis  on  project  readiness  at  both  the  state  and  federal  levels. 
It  also  provides  a  more  consistent  and  streamlined  interface  for  project  sponsors. 

Programming  has  traditionally  been  a  cyclical  set  of  activities,  but  the  multiplicity  of  fund  programs  handled 
by  the  Authority  and  the  additional  requirements  established  by  Prop  K,  such  as  5YPPs,  result  in  a  steady 
year-round  workload,  exacerbated  during  particularly  acute  peaks,  such  as  the  end  of  the  fiscal  year  when 
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annual  Prop  K  allocation  requests  are  processed  for  the  following  year.  We  will  have  a  better  estimate  of  this 
year's  anticipated  new  allocations  for  Prop  K  capital  expenditures  when  the  draft  Strategic  Plan  is  released  in 
May  2009.  Other  anticipated  capital  expenditures  include  approximately  $800,000  in  TFCA  funds.  In 
addition,  the  Authority  monitors  state  legislation  affecting  San  Francisco's  transportation  programs,  and 
develops  strategies  for  advancing  legislative  initiatives  beneficial  to  the  program. 

The  following  activities  are  anticipated  for  the  Policy  and  Programming  section  in  the  upcoming  fiscal  year: 

•  Prop  K  Allocation  Requests 

•  Prop  K  2009  Strategic  Plan  and  5YPPs  updates  (and  ongoing  implementation) 

•  Oversight  of  delivery  of  all  programmatic  (i.e.,  non-project  specific)  categories  in  Prop  K,  such  as 
bicycle  and  pedestrian  circulation  and  safety,  transit  preferential  streets,  traffic  calming,  si^ns  and 
signals,  except  for  4  transit  rehabilitation  programmatic  categi  n  its 

•  2009  Regional  Transportation  Plan  (RTP)  -  Working  closely  w  ith  the  Planning  section,  re  present  San 
Francisco's  interests  and  project  priorities  to  the  Metropolitan  Transportation  Commission  (MTC) 
focusing  on  development  of  guidelines  for  new  and  revised  regional  fund  programs  (e.g.  Local 
Streets  and  Roads,  Regional  Bicycle  Program  (new),  Safe  Routes  to  School  (new)  Safe  Routes  to 
Transit  (new),  Station  Area  Planning,  Transit  Capital  Priorities,  Transportation  for  Livable 
Communities),  and  participating  in  follow-up  efforts  related  to  new  revenue  advocacy  and  other 
policy  initiatives. 

•  Regional  Transit  Lxpansion  Agreement  -  MTC  Resolution  3434  -  ongoing  advocacy  for  San 
Francisco  prioriues 

•  Lifeline  Transportation  Program  -  finalixation  of  2008  local  program  cycle  (final  recommendations 
based  on  reduced  funding  targets,  oversight,  and  collection  of  performance  data  from  sponsors) 

•  Regional  Bicycle  and  Pedestrian  Program  (RBPP)  local  program  and  related  Prop  K  fund  swap  with 
Congestion  Mitigation  and  Air  Quality  (CMAQ)  funds  for  3  Municipal  Transportation  Agency 
(MTA)  projects  (assist  sponsors,  monitor  compliance  with  term  of  the  fund  swap,  and  provide 
project  oversight) 

•  New  Regional  Fund  Programs  Stemming  from  2009  RTP  (e.g.  Regional  Bicycle  Program,  Safe 
Routes  to  School,  Safe  Routes  to  Transit)  -  local  and/or  regional  programming  cycles  (establish 
project  priorities,  assist  sponsors  and  provide  project  oversight); 

•  Transportation  Fund  for  Clean  Air  (TFCA)  annual  local  programming  cycle  (determine  priorities, 

manage  program,  assist  sponsors  with  applications  and  amendments) 

•  Work  with  CMAs  and  Air  District  to  further  streamline  TFCA  administration  and  potentially  seek 
legislative  reform 

•  TFCA  regional  programming  cycle  (assist  sponsors  with  applications) 

•  Transportation  for  Livable  Communities  (TLC)  local  programming  cycle  (assist  sponsors  and 
provide  project  oversight),  TLC/Station  Area  Planning  regional  programming  (assisting  sponsors 
and  providing  project  oversight) 

•  2010  STIP  -  Priontization  of  San  Francisco  projects  for  Regional  Improvement  Program  (RIP)  and 
Transportation  Enhancements  (TE)  funds;  strategy  development  and  implementauon  for  advancing 
funds  and  dealing  with  likely  STIP  allocation  plans  and  other  issues  related  to  the  state  budget  crisis; 
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and  ongoing  assistance  with  project  sponsor  allocation  antl  amendment  requests, 

•  Interregional  Transportation  Improvement  Program  (ITIP)  -  prioritization  «>t  Sail  Francisco 
projects  and  negotiation  with  other  Bay  Area  CMAs,  MTC,  and  the  state 

•  State  Local  Partnership  Program  (SLPP)  -  Submit  funding  applications  and  progress  reports  for  the 
Doyle  Drive  Replacement  Project  for  these  Prop  IB  State  bond  funds,  continue  to  advocate  tor  the 
ability  to  advance  funds  and/or  strengthen  the  ability  for  the  (/IX.  to  make  multi  year  programming 
commitments 

•  Transportation  Congestion  Relief  Program  (TCRP)  funding  applications 
amendments  through  the  CTC  (Doyle  Drive  antl  New  (Anir.il  Subwa) 

•  Advocacy  for  regional,  state  and  federal  funds  (including  MTC / Partnership  and  Baj  Area  (  M  \ 
committee  work  and  ongoing  coordination  with  and  appearances  before  the  MTC,  CTC,  and  federal 
agencies) 

•  Federal  Transportation  Improvement  Program  (TIP)  amendments  and  updates  coordinatioi 
processing  with  MTC  and  project  sponsors) 

•  County-wide  Transportation  Plan  (CWTP)  update  -  Support  Planning  sections  CWTP  update, 
including  development  of  revenue  forecasts,  identification  of  new  revenue  sources  and  development 
of  funding  strategies 

•  Congestion  Management  Program  (CMP)  update  -  Support  the  Planning  section  that  is  leading  the 
CMP  update,  focusing  on  the  Capital  Improvement  Program 

•  Project  oversight  and  programming  for  projects  prioritized  through  the  Market  Streel  s-  id; 

•  State  and  Federal  Legislation  (tracking,  strategy  and  development) 

•  Work  with  the  MTA  to  ensure  that  necessarv  resources  are  in  place  to  support  timely 
implementation  of  bicycle  network  improvement  projects  once  the  current  injunction  against  the 
Bicycle  Plan  is  lifted,  and  maximizing  leveraging  of  funds 

•  Work  with  the  MTA  on  funding  strategies  to  implement  capital  recommendations  stemming  from 
the  the  Transit  Effectiveness  Project  (TEP),  including  incorporation  into  the  5YPP  and  Strategic 
Plan  updates  and  targeting  upcoming  discretionary  fund  cycles 

•  Better  Streets  Plan  -  Assistance  with  development  of  implementation  strategy  including 
incorporation  into  5YPPs 

•  Work  with  project  sponsors  to  close  out  all  open  Prop  B  grants 

•  Work  with  the  Finance  and  Administration  and  Capital  Projects  sections  to  improve  project  delivery 
monitoring,  including  assessments  of  project  readiness  and  expenditure  status 

CAPITAL  PROJECTS 

The  Capital  Projects  section  works  to  facilitate  the  timely  and  cost-effective  delivery  of  Authority-funded 
transportation  projects  and  programs,  and  to  ensure  implementation  of  the  adopted  project  delivery 
policies.  The  Capital  Projects  section  will  focus  its  oversight  efforts  on  the  delivery  of  the  Prop  K  maior 
capital  projects,  such  as  the  Doyle  Drive  Replacement  Project,  the  MTA's  Central  Subway,  and  the  Caltrain 
Downtown  Extension/Transbay  Terminal  (Transbay  Transit  Center).  The  Capital  Projects  secuon  also 
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provides  oversight  of  Prop  K  projects  in  four  programmatic  categories:  transit  vehicles,  guideways,  facilities, 
and  the  Caltrain  Capital  Improvements  Program.  The  Capital  Projects  section  works  with  the  Planning  and 
the  Policy  and  Programming  sections  to  provide  engineering  support  for  Authority-led  planning  efforts,  as 
well  as  for  Prop  K,  state,  and  federal  grant  applications.  The  Capital  Projects  section  provides  technical 
assistance  to  help  project  sponsors  meet  timely  use  of  funds  deadlines  and  other  requirements,  to  avoid  the 
loss  of  discretionary  state  and  federal  grant  funds. 

Key  activities  foreseen  for  Fiscal  Year  2009/10  for  the  Capital  Projects  section  include  the  follow  ing: 

•  Doyle  Drive  Replacement  Project  (lead  for  various  components  of  detailed  design;  advocate  for  and 
secure  full  funding  focusing  on  federal  economic  stimulus  funds;  work  closely  with  Caltrans  to 
ensure  smooth  transition  to  Caltrans  lead  for  implementation;  actively  assist  Caltrans  with 
development  and  refinement  of  contract  packaging;  refine  and  implement  local  and  disadvantaged 
business  outreach  strategy;  lead  for  development  of  funding  strategy,  obligating  funds,  timely  use  of 
funds  compliance,  etc.) 

•  Central  Subway  (with  modeling  support  from  Technologj  Services  division,  section  staff  focus  on 
scope/cost/schedule  and  funding  assessment,  and  project  management  oversight) 

•  Transbay  Transit  Center  (scope/cost/schedule  and   funding  assessment,  project  management 

oversight) 

•  Caltrain    Electrification    (scope/cost/schedule    and    funding   assessment,    project  management 

oversight) 

•  Prop  K  allocation  support  (including  scope/cost/schedule  assessment  and  project  management 
oversight,  especially  for  major  capital  projects) 

•  19th  Avenue  Improvement  Program  (conceptual  planning  and  engineering,  scope/cost/schedule 

assessment,  and  project  management  oversight) 

•  Yerba  Buena  Island  (YBI)  Ramps  (management  of  developmenl  of  the  draft  and  final  EIR/EIS,  and 
work  on  65%  Design;  management  activities  with  Caltrans,  the  Bay  Area  Toll  Authority,  the  Office 
of  Economic  and  Workforce  Development  and  TIDA  on  coordination  of  the  construction  of  the 
YBI  Ramps  with  the  construction  the  new  Eastern  Span  of  the  San  Francisco-(  )akland  Bay  Bridge) 

•  Folsom  Street  Ramps  (project  management  for  design  activities,  and  for  construction  oversight) 

•  Engineering  support  for  Prop  K  projects,  such  as  Bus  Rapid  Transit  (BRT)  on  Van  Ness  Avenue  and 
Geary  Boulevard,  and  Balboa  Park  Station  Access  improvements  (scope/ cost/ schedule  assessment, 
project  management  oversight) 

•  Engineering  support  for  state  and  federal  Authoritv-programmed  grants  (scope/cost/schedule 
assessment  to  assist  with  timely  use  of  funds  compliance  and  issue  resolution; 

•  CityBuild  Program  (monitoring  of  citywide  coordinated  training  for  construction  jobs  of  City 
agencies) 

•  In  coordination  with  the  Finance  and  Administration  and  Policy  and  Programming  divisions, 
manage  Prop  K  reimbursements  to  project  sponsors  for  major  capital  projects  and  four  transit  rehab 
categories;  support  other  divisions  for  reimbursement  and  oversight  of  remaining  Prop  K  projects 

•  Implementation  and  enhancement  of  project  controls  data  management  system,  in  coordination 
with  Finance  and  Administration  and  Policy  and  Programming  sections 
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•  Monitoring  and  reporting  of  Prop  K  cash  flow  needs  for  major  capital  projects  ami  four  transit 
rehab  programs  in  concert  with  the  Finance  and  Administration  and  Policy  and  Programming 
sections,  to  forecast  financing  needs  and  to  provide  input  to  Strategic  Plan  and  5YPP  Updates 

PLANNING 

The  Authority  has  a  full  workload  of  planning  activities  that  address  Countywide  Transportation  Plan  and 
Prop  K  priorities,  and  advance  system  performance  improvement  goals.  During  FY  2009/  10,  the  Authorm 
will  continue  to  participate  in  the  San  Francisco  Urban  Partnership  Program,  to  conduct  environmcnt.il 
review  of  the  Van  Ness  and  Geary  Bus  Rapid  Transit  projects,  and  to  earn  out  several  transportation 
neighborhood  plans,  and  corridor  and  policy  studies.  The  Planning  section  will  also  complete  the 
Congestion  Management  Program  Update  and  initiate  an  update  to  the  2004  Countywide  Transportation 
Plan.  Several  of  these  activities  will  be  funded  by  federal,  state,  and  regional  grants  obtained  by  the 
Authority.  The  Planning  section  works  with  the  Capital  Projects  section  for  engineering  support  and  the 
Policy  and  Programming  section  for  development  of  a  funding  strategy  to  support  the  various  planning 
efforts.  The  planning  activities  anticipated  for  FY  2009/10  are: 

•  Countywide  Transportation  Update  (including  associated  background  papers) 

•  Congestion  Management  Program  Update  (including  level  of  service  monifc 

•  San  Francisco  Urban  Partnership  Program  (lead  agency  for  Doyle  Drive  Replacement  Project 
pricing  portion  and  Transportation  Demand  Management;  participation  in  the  MTA's  SI  park 
project,  MTC  511  project,  and  program-wide  Evaluation  activities 

•  Congestion  Pricing  System  Planning  and  Environmental  Studies,  (lead  agency  for  svstem  planning 
studies,  including  more  detailed  program  design,  environmental  review,  evaluation  and  monitoring 
planning  and  legislative  initiatives) 

•  Van  Ness  Avenue  Bus  Rapid  Transit  (BRT)  (lead  agency  for  environmental  impact  study  and 
preliminary  engineering,  including  management  of  consultants) 

•  Geary  Corridor  BRT  Study  (lead  agency  for  environmental  impact  study  and  preliminarv 
engineering,  including  management  of  consultants) 

•  19th  Avenue  Pedestrian  and  Transit  Bulbouts  Project  (lead  agency  for  design  of  bulbouts  alone  19 
Avenue  including  development  of  Caltrans  approval  documents) 

•  Visitacion  Valley/Bi-County  Transportation  Study  and  Bayshore  [ntermodal  Transit  Station  Study 
(lead  agency  in  coordination  with  City  departments  and  San  Mateo  County  junsdicuons  to  examine 
transportation  infrastructure  and  service  needs  at  countv  line) 

•  Neighborhood  Transportation  Plans:  Bayview-Hunters  Point,  Tenderloin  Traffic  Calming,  West 
SoMa  (lead  agency  developing  neighborhood  transportation  plans  and  project  designs);  Duboce 
Triangle  Neighborhood  Plan/Castro  CBD  Neighborhood  Plan  Technical  Assistance  (coordinating 
multiple  City  implementing  agencies) 

•  Octavia  Boulevard/Central  Freewav  Areawide  Circulation  Stud 

•  Bayview  Oakdale  Ridership  and  System  Impact  Study  (lead  agencv  for  ndership  study  and 
participatin  agency  for  Caltrain  JPB's  System  Impact  Studv) 

•  Strategic  Analysis  Reports  (SARs):  Auto  Trip  Generation  Transportation  Nexus  Study  and  follow-on 
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activities  (participating  agency);  completion  of  SARs  on  Role  of  Shuttles  and  Market  Street  as 
necessary;  completion  of  1-2  new  SARs) 

•  Participation  in  other  outside  studies  —  included  support  to  the  MTA's  Transit  Effectiveness  Project 
(TEP);  Eastern  Neighborhoods  Transportation  Improvements  Plan;  Balboa  Park  Station 
Transportation  Plan;  Fort  Mason  Historic  Trolley  Extension;  Cesar  Chavez  Transportation  Plan; 
MTC  and  Caltrans  planning  studies; 

•  Regional  Transportation  Planning  and  Transportation/Land  Use  Coordination  activities  (as  required 
by  MTC  of  all  CMAs,  including,  RTP  policy  and  program  development;  ABAG  Projections  and 
FOCUS  land  use  planning  coordination;  SB375  implementation  activities,  HOV/HOT  Network 
System  policy  development,  and  integration  ol  land  use  considerations  into  corridor  transportation 
studies) 

In  addition,  the  Planning  division  attends  coordination  meetings  with  other  City,  regional  and  state  agencies 
and  community  organizations  as  necessary  to  deliver  the  main  products  in  the  work  program,  and  cover 
relevant  MTC  and  Bay  Area  Partnership  meetings  as  necessarv  to  accomplish  the  program. 

TECHNOLOGY  SERVICES 

The  Technology  Services  division  will  continue  to  coordinate  all  technology  support  needs  at  the  Authority, 
including  travel  forecasnng,  mapping,  graphics,  the  website,  ami  internal  systems. 

•  Modeling  support  for  Authority  studies.  Provide  modeling,  mapping,  and  graphics  services  to 
support  the  Planning,  Capital  Projects,  and  Policy  &  Programming  divisions.  The  Pricing  Study, 
Geary  BRT  and  Van  Ness  BRT  environmental  studies,  and  the  Bi-County  Study  will  depend  heavily 
on  modeling  and  graphics  support. 

•  Modeling  Service  Bureau  operations.  The  Authority  contracts  with  many  city  agencies  and 
consultants  to  provide  travel  model  services  in  support  of  various  ongoing  projects  and  studies. 

•  Land  Use  Growth  Allocation  Model  Development.  Pmalizing  the  San  Francisco  land  use  growth 
allocation  model,  in  cooperation  w  ith  the  San  Francisco  Planning  Department. 

•  Website  development.  Expansion  of  content  and  capabilities  to  include  online  surveys  and  enhanced 
access  to  public  documents  and  data. 

•  Travel  Demand  Model  enhancements.  Implementation  of  numerous  model  improvements,  with 
special  emphasis  on  those  needed  to  support  the  Pricing  Study  and  new  bicycle  capabilities. 

•  Graphics  and  multimedia  support.  Strengthen  the  Authority's  capabilities  in  producing  high-quality 
graphic  and  multimedia  materials  in  support  of  the  agency  work  program.  Maintain  the  existing 
Geographic  Information  System  (GIS)  data  and  capabilities. 

•  Internal  information  technology  development  and  support.  Maintain  existing  technology  systems 
including  phone  and  data  networks.  Develop  new  collaboration  tools  to  further  enhance  efficiency 
and  technological  capabilities. 

FINANCE  AND  ADMINISTRATION 

Finance  and  Administration  activities  during  the  year  will  include: 

•  Fiscal,  single,  compliance,  and  management  audits  (including  preparation,  procurement  as  necessary 
and  management  of  auditor  teams  and  follow-up  responses) 
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•  Budget  development  and  administration  (including  performance  monitoring 

•  Maintenance  of  general  ledger  and  accounting  system  (including  paying,  receiving,  and  recording 
functions) 

•  Production  of  reports  and  financial  statements  (including  internal  programs) 

•  Contracts  management  (including  management  of  associated  Memoranda  of  Agreement  anil 
Understanding) 

•  Grants  management  and  invoicing 

•  Disadvantaged  Business  Enterprise  policy  management  (including  review  and  update  fof  new  federal 
requirements  and  any  new  state  requirements,  and  program  administration) 

•  Human    resources    administration    (including    recruitment,    payroll,    personnel  and 
management,  update  of  Personnel  Manual  and  office  procedures 

•  Fiscal,  debt,  procurement,  and  investment  policies  and  debt  management 

•  Office  management  and  administrative  support  (including  procurement  of  goods  and  services  anil 
administration  of  services  contracts) 

•  Routine  legal  issues,  claims  and  public  records  requests 

•  Capital  financing  program  management  (including  monitoring  of  financial  and  debt  performance, 
working  on  the  Strategic  Plan,  analyzing  finance  options,  developing  recommendations,  issuing  and 
managing  debt) 

EXECUTIVE  DIRECTOR 

The  Executive  Director's  office  is  responsible  for  directing  the  agency,  for  the  development  of  the  annual 
emphasis  areas  and  plans,  and  for  the  efficient  management  of  staff  to  accomplish  assigned  and  established 
work  products  and  goals.  The  Executive  Director's  office  is  responsible  for  effective  communications  with 
the  Board,  the  Mayor's  Office,  and  San  Francisco's  elected  representatives  at  the  State  and  Federal  levels;  fol 
coordination  and  partnering  with  other  City  Departments,  regional,  state  and  federal  agencies,  and  other 
CMAs.  The  Executive  Director's  office  is  also  responsible  for  an  appropriate  level  of  external 
communications,  including  community  and  press  relations,  communication  of  agency  program  goals,  project 
identity,  and  advocacy  issues. 
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TOTAL  PROJECTED  REVENUES 


$120,893,204 


Prop  K  Sales  Tax  Revenues: 


$'2,860,491 


The  San  Francisco  Controller's  Office  projects  FY  2009/10  sales  tax  revenues  to  decrease  b\  1  11 
as  compared  to  the  estimated  revenues  for  FY  2008/09.  Sales  tax  revenues  current lv  estimated  tor 
FY  2008/09  are  4.6%  lower  than  the  sales  tax  revenues  that  the  Authorin  received  in  FY  2o<r  i>H 
The  sales  tax  revenue  projection  is  net  of  the  Board  of  Equalization's  charges  tor  the  collection  ..t' 
the  tax. 

Interest  Income:  $1 ,737,362 

Most  of  the  Authority's  investable  assets  are  deposited  in  the  City's  Treasurv  Pool.  Per  direction 
from  the  Treasurer's  Office,  the  deposits  in  the  Pooled  Investment  Fund  are  assumed  t<»  earn 
approximately  2.01%  during  the  year.  The  level  of  Authority  deposits  held  in  the  Treasure  Pool 
during  the  year  depends  on  the  Prop  K  capital  project  reimbursement  requests.  In  the  intenm  until 
the  2009  Strategic  Plan  update  is  adopted,  an  average  sales  tax  fund  budget  cash  balance  during  the 
year  of  approximately  S75  million  was  assumed.  The  budget  cash  balance  consists  largely  of 
allocated  Prop  K  funds,  which  are  invested  until  invoices  are  received  and  sponsors  are  reimbursed. 

Transportation  Fund  for  Clean  Air  (TFCA)  Revenues:  $2, si  5,739 

The  TFCA  Vehicle  Registration  Fee  Revenues  (excluding  interest  earnings  included  in  the  above  are 
based  on  a  funding  estimate  provided  by  the  Bay  Area  Air  Quality  Management  District,  which 
administers  these  revenues.  The  FY  2009/10  budgeted  amount  includes  new  estimated  revenues, 
combined  with  prior  year  carryover  funds  of  S2.1  million.  About  45"  <  it  I  I  (  \  :  unds  carried  over 
are  due  to  bike  projects  placed  on  hold  due  to  the  court  injunction. 

Congesting  Management  Agency  (CMA)  Program  Revenues:  $1  .^.^Vifir 

The  CMA  program  revenues  assumed  for  FY  2009/10  will  be  used  to  cover  ongoing  staffing  and 
professional/technical  service  contracts  required  to  implement  the  CMA  programs  and  protects,  .js 
well  as  for  two  large  projects  undertaken  in  the  Authority's  role  as  CMA.  The  FY  2<h>()  Hi  budget 
includes  $8.34  million  in  local  reimbursements  from  the  Treasure  Island  Development  Authority 
(TIDA)  for  the  Yerba  Buena  Island  Ramps  project  and  S3. 10  million  in  local  reimbursements  from 
the  San  Francisco  Redevelopment  Agency  (SFR\)  for  the  Folsom  Street  Ramps  project  (  M  \ 
revenues  are  also  comprised  of  regional,  state  and  federal  grant  funds,  including  funds  received  from 
the  Federal  Highway  Administration  (FAYHA),  Metropolitan  Transportation  Commission  (MTQ, 
and  the  California  Department  of  Transportation  (Caltrans).  Several  of  these  grants  are  project 
specific,  such  as  those  for  individual  station  area  plans.  Other  funding  sources,  such  as  federal 
Surface  Transportation  Program  (STP)  3%  funds,  and  state  Planning,  Programming,  and  Monitonng 
(PPM)  funds,  can  be  used  to  fund  a  number  of  eligible  planning,  programming,  and  project  delivery 
support  activities.  In  FY  2009/10  the  Authority  will  be  able  to  draw  on  carryover  STP  and  PPM 
funds  as  well  as  new  grant  awards  for  these  funds.  Local  CMA  program  revenues  include  other  local 
contributions  for  designated  projects  and  plans,  such  as  the  Auto  Trips  Generated  ATG)  nexus 
stud  v. 

Sales  Tax  Program  (Capital  Projects)  Revenues:  S2~,645,845 

In  prior  years,  budgeted  revenues  for  the  Doyle  Drive  Replacement  Project  and  the  Municipal 
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Transportation  Agency  (MTA)  Central  Subway  project  were  included  as  CMA  program  revenues. 
This  year,  as  these  projects  have  moved  beyond  the  preliminary  planning  stages  to  final  design  and 
construction  phases,  and  since  the  projects  are  contained  in  the  Prop  K  Expenditure  Plan,  the  grant 
revenues  for  these  projects  are  included  in  the  Sales  Tax  Program  (Capital  Projects).  The  budgeted 
revenues  for  the  Doyle  Drive  Replacement  Project,  which  currendy  includes  $21.35  million  in  federal 
grant  program  funding  in  the  Authority  budget,  have  been  revised  since  presented  to  the  Finance 
Committee,  as  discussions  with  Caltrans  continue  on  the  overall  funding  plan  for  FY  2009/10,  and, 
in  particular,  the  FY09/10  budget  now  includes  recendy  awarded  State  Traffic  Congestion  Relief 
Program  revenues  and  costs  the  balance  of  which  were  amended  to  the  FY08/09  Budget  at  the 
May  Board  Meeting. 

The  following  chart  shows  the  composition  of  revenues  for  the  FY  2009/10  budget. 


Proposed  FY  2009/10  Budget  -  Revenuei 


l.ocal  Grams  and  Funding 
SI  1.899,914 
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Attachment  I) 
Line  Item  Descriptions 


TOTAL  PROJECTED  EXPENSES  $220,134,908 

The  Authority's  Total  Expenses  projected  for  the  budget  year  are  comprised  of  Capital  Expenditures 
of  $204,604,876  and  Administrative  Operating  Expenditures  of  S"7, 585,432,  anil  Dcbi  Service 
Interest  and  Fiscal  Charges  of  $7,944,61 10. 

CAPITAL  EXPENDITURES  $204,604,876 

Projected  Sales  Tax  Program  Expenditures:  $185,976,5  J I 

Since  the  approval  of  the  2005  Strategic  Plan  Update,  budgeted  Capital  [;.xpcnditurcs  have  been 
based  on  project  sponsors'  estimates  of  annual  cash  flow  demands  as  reflected  in  the  Strategic  Plan 
However,  project  sponsors'  allocation  requests  and,  consequently,  project  delivery  and  related 
reimbursement  requests,  are  lagging  significantly  behind  the  Strategic  Plan's  assumptions.  The  2009 
Strategic  Plan  is  under  development,  and  projected  capital  expenditures  for  bi  ad  future 

allocations  are  being  updated.  Until  FY  2009/10  cash  flow  estimates  are  finalized.  Prop  K  budgeted 
expenditures  are  estimated  at  SI  50  million.  Following  the  adoption  of  the  Strategic  Plan  and  5  Year 
Prioritization  Program  updates,  scheduled  for  July  and  September  respectively,  the  budgei  maj  bx 
amended  to  incorporate  new  expenditure  estimates.  The  capital  project  expenditures  in  this  category 
include  the  Doyle  Drive  Replacement  Project,  the  MTA  Central  Subway,  the  Caltrain  Downtown 
Extension  to  a  Rebuilt  Transbay  Terminal,  and  various  transit,  street,  and  pedestrian  and  bicycle- 
projects. 

Projected  Transportation  for  Clean  Air  Fund  Expenditures:  $2,KC>i  i/.s  l 

This  line  item  covers  projects  to  be  delivered  with  Transportauon  Fund  for  Clean  Air  TTC.Y)  funds, 
a  state  program  administered  by  the  Bay  Area  Air  Quality  Management  District.  These  monies, 
which  are  derived  from  a  $4  surcharge  on  vehicle  registration,  must  be  used  for  cost-effective 
transportation  projects  which  reduce  motor  vehicle  air  pollutant  emissions.  The  TFCA  capital 
program  includes  new  FY  2009/10  projects,  and  carryover  prior  vear  projects  with  multi-vcar 
schedules  as  well  as  projects  that  were  not  able  to  be  completed  in  FY  2008/09.  The  FY  2009/10 
program  of  projects  is  scheduled  to  be  approved  by  the  Authority  Board  in  Mav  2009.  The  budget 
assumes  aggressive  project  delivery  in  FY  2nn()  in. 

Projected  Congestion  Management  Program  Expenditures:  SI 5/767,662 

This  line  item  includes  staff  time  and  technical  consulting  services  such  as  planning,  programming, 
engineering,  design,  environmental,  or  programming  services,  which  are  needed  in  order  to  fulfill  the 
Authority  's  Congestion  Management  Program  responsibilities  under  state  law.  Included  are  technical 
services  contracts  already  awarded  the  Geary  and  Yan  Ness  Bus  Rapid  Transit  (BRT)  environmental 
studies,  the  Urban  Partnership  Program  reports,  various  local  area  plans  and  station  studies.  Strategic 
Analysis  Reports,  and  the  Mobility,  Access,  and  Pricing  Study  (MAPS).  Also  included  is  work  on  the 
Yerba  Buena  Island  and  Folsom  Street  ramps,  being  funding  by  TIDA  and  the  SFRA  respectively, 
and  being  undertaken  by  the  Authority  in  its  role  as  CMA  for  San  Francisco. 

ADMINISTRATIVE  OPERATING  EXPENSES  17,585,452 
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Attachment  D 
Line  Item  Descriptions 


Operating  expenses  include  personnel  expenditures,  administrative  expenses,  commissioner-related 
expenditures,  and  equipment,  furniture  and  fixtures. 


In  May  2007,  the  Authority  adopted  a  staffing  reorganization  plan  which  added  eight  positions  to  the 
Authority  roster,  bringing  the  total  number  of  approved  staff  positions  to  32.  In  May  2007,  the 
staff  reorganization  plan  and  position  classifications  were  adopted  by  the  Authority  Board  as 
Resolution  07-68,  and  the  job  descriptions  and  compensation  ranges  were  adopted  by  the  Authority 
Board  as  Resolution  07-67. 

Several  factors  contribute  to  the  change  in  personnel  costs  in  FY  2009/10  as  compared  to  the  prior 
year.  With  new  hires,  the  salary  base  has  been  adjusted  accordingly.  Capacity  for  merit  increases  is 
also  included  in  the  pav-for-performance  and  salan  categories,  however,  there  is  no  assurance  of  am 
annual  pay  increase.  Authority  employees  are  not  entitled  to  cost  of  living  increases.  All  salary 
adjustments  are  determined  by  the  Executive  Director  based  on  merit  only.  For  FY  2009/10,  it  is 
assumed  that  the  Authority  will  fill  the  current  four  vacancies.  Most  of  the  increase  in  the  fringe 
benefits  section  can  be  attributed  to  the  S<S4,0(l(i  annual  (  )ther  Post  Fmplovment  Benefits  f(  >PEB) 
payment  which  was  included  in  a  different  budget  category  last  jrear.. 

Non-Personnel:  $2,376,076 

This  line  item  includes  typical  operating  expenses  for  office  rent,  telecommunications,  postage, 
materials  and  office  supplies,  printing  and  reproduction  equipment  and  services,  and  other 
administrative  support  requirements  for  all  Authority  activities,  along  with  all  administrative  support 
contracts,  whether  for  City-supplied  services,  such  as  the  City  Attorney  legal  services  and 
DTIS/SFGTV,  or  for  competitively  procured  services  (such  as  auditing,  legislative  advocacy,  outside 
computer  system  support,  etc.).  Also  included  are  funds  for  ongoing  maintenance  and  operation  of 
office  equipment;  computer  hardware;  licensing  requirements  for  computer  software;  and  an 
allowance  for  replacement  furniture  and  fixtures.  Non-personnel  costs  have  decreased  considerably 
in  FY  2009/10  as  tenant  improvements  and  furniture  and  equipment  costs  that  were  budgeted  FY 
2008/09  are  not  applicable  to  FY  2009/10.  The  tenant  improvement  costs  related  to  the  office 
remodeling  that  was  necessary  in  order  to  accommodate  the  authorized  positions  without  expanding 
the  amount  of  square  footage  leased  for  the  Authority's  offices.  This  line  item  also  includes 
Commissioner  meeting  fees,  and  compensation  for  Commissioners'  direct  furniture  and  equipment 
expenses.  The  increase  in  the  Commissioner  expense  line  item  from  the  prior  year  is  due  solely  to  a 
more  conservative  assumption  about  the  number  of  meetings  in  the  coming  year. 


This  line  item  assumes  a  continuation  of  the  current  Commercial  Paper  program  agreements,  an 
increase  in  the  credit  provider  fees  as  indicated  by  market  conditions,  and  an  increase  in  commercial 
paper  interest  rates  to  an  average  level  for  FY  2009/10  level  as  recommended  by  the  Authority's 
Financial  Advisors.  Interest  costs  also  include  an  early  payment  contingency  in  case  the  bond  issue 
that  is  budgeted  for  June  2010  needs  to  be  advanced  to  an  earlier  date  per  the  cash  flow  in  the 
forthcoming  2009  Strategic  Plan  update. 

The  chart  on  the  following  page  shows  the  composition  of  expenditures  for  the  proposed  FY 
2009/10  budget. 
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Personnel: 


$5,209,356 


DEBT  SERVICE  AND  FINANCING  AND  FISCAL  CHARGES 


$7,944,600 


Attachment  D 
Line  Item  Descriptions 


Propowd  FY  2009/10  Budget  -  Expenditure. 


Debt  Service  Expenditures 


jpiti]  Projccr  r-'xpcn.!:'urt> 
$204,604,876 

93V. 


OTHER  FINANCING  SOURCES/USES  $99,430,000 

The  Other  Financing  Sources  /  Uses  section  of  the  Line  Item  Detail  for  the  FY  2009/10  budget 
includes  a  budgeted  option  for  the  issuance  of  a  fixed  rate  bond  and  also  includes  inter- fund 
transfers  (for  example  between  the  sales  tax  and  CM  A  funds).  The  budgeted  size  of  the  bond  is 
$280  million,  which  is  anticipated  for  Prop  K  capital  projects,  such  as  the  MTA  Ccnrr.il  Sub? 
the  MTA  Islais  Creek  Maintenance  Facility,  and  would  also  be  used  to  redeem  the  A  ill 
outstanding  Commercial  Paper  balance  of  $150  million.    Costs  of  issuance  and  underwnter's 
discounts  to  be  funded  from  the  bond  proceeds  are  included,  as  well  as  the  assumed  boo  I 
fund  requirement  are  also  included. 

BUDGETARY  RESERVED  CASH  BALANCE  FOR  CONTINGENCIES  17,286,049 

The  Authority's  Fiscal  Policy  directs  that  the  Authority  shall  allocate  not  less  than  five  percent  (5%) 
and  up  to  fifteen  percent  (15%)  of  estimated  annual  sales  tax  revenues  as  a  hedge  against  an 
emergency  occurring  during  the  budgeted  fiscal  year.  In  the  current  economic  climate,  a  budgeted 
reserve  cash  balance  of  $7.29  million,  or  10%  of  annual  projected  sales  tax  revenues,  is  set  aside  as  a 
program  and  operating  contingency  reserve. 
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AGENDA 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION 
AUTHORITY 

Meeting  Notice 


Date: 
Location: 


Commissioners: 


11:00  a.m.,  Tuesday,  July  28,  2009 
Legislative  Chamber,  Room  250,  City  I  [all 

Dufty  (Chair),  Mirkarimi  (Vice  Chair),  Alioto-Pier,  Aval.)-., 
Campos,  Chiu,  Chu,  Daly,  Elsbernd,  Mar,  and  Maxwell 


CLERK  Erika  ( 


GOVERNMENT 
DOCUMENTS  DEPT 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


1.  Roll  Call 

2.  Approval  of  Minutes  of  June  23,  2009  Meeting  -  ACTION*         JUL  2  4  2009 

3.  Chair's  Report  -  INFORMATI  ON 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 

5.  Award  Consultant  Contracts  to  PB  Americas  and  Cambridge  Systematic^,  in  a 
Combined  Total  Not  to  Exceed  $400,000,  with  an  Additional  One- Year  Extension 
Option  for  Each  Contract,  to  Provide  On-call  Modeling  Services  -  ACTION* 

6.  Increase   the   Amount   of    the   Professional   Services   Contract   with  P 
Transportation  Group  by  $560,640,  to  a  Total  Amount  Not  to  Exceed  S2.2~2.   I  . 
for    Additional    Project    Management,    Environmental    Impact    Analysis,  and 
Preliminary  Engineering  Services  in  Support  of  the  Van  Ness  Avenue  B  . 
Transit  Environmental  Analysis  and  Preliminary  Engineering  Project  -  ACTION* 

7.  Award  a  Two- Year  Consultant  Contract,  with  an  Opuon  for  Two  One  Year 
Extensions,  to  Pendergast  &  Associates,  in  an  Amount  Not  to  Exceed  $400,000,  for 
Disadvantaged  Business  Enterprises  Consulung  Services  for  the  Doyle  Drive 
Replacement  Project  -  ACTION* 

8.  Adopt  the  Final  Strategic  Analysis  Report  on  Transportation  Options  for  a  Better 
Market  Street  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

9.  Reappoint  Cecilia  Lim  and  Jacqualine  Sachs  to  the  Cinzens  Advisory  Committee  - 
ACTION* 
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10.  Appoint  Henry  Pan  to  the  Van  Ness  Avenue  Bus  Rapid  Transit  Citizens  Advisory 
Committee  -  ACTION* 

1 1 .  Provisionally  Adopt  the  2009  Prop  K  Strategic  Plan  -  ACTION* 

12.  Approve  the  2009  Prop  K  5-Year  Prioritization  Program  for  Pedestrian  and  Bicycle 
Facilities  Maintenance  -  ACTION* 

13.  Allocate  $554,760  in  Prop  K  Funds,  with  Conditions,  to  the  Department  of  Public 
Works  for  the  Public  Sidewalk  Repair  Program  and  $9,670,000  in  Prop  K  Funds, 
with  Conditions,  to  the  Municipal  Transportation  Agency  for  Paratransit,  Subject  to 
the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules  -  ACTION* 

14.  Allocate  $317,000  in  Prop  K  Funds  to  the  Municipal  Transportation  Agency  for  the 
Construction  Phase  of  the  Inner  Sunset  Traffic  Calming  Project,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule  -  ACTION* 

15.  Amend  San  Francisco's  2008  Lifeline  Transportation  Program  Project  Priorities  to 
Include  the  Balboa  Park  Station  Eastside  Connections  Project  -  ACTION* 

Other  Items 

16.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting.  Board  members  mav  make  comments  on  items  not  Specifically 
listed  above,  or  introduce  or  request  items  for  furure  consideration. 

17.  Public  Comment 

18.  Adjournment 


related  disabilities,  attendees  at  all  public  meetings 
Please  help  the  City  accommodate  these  individuals 

If  any  materials  related  to  an  item  on  this  agenda 
those  materials  are  available  for  public  inspection  : 
26,  San  Francisco,  CA  94102,  during  normal  office 

To  obtain  a  disability-related  modification  o 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  th.it  mflueiici  or  attempt  to  influence  local  legislative  or 
administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Campaign  &  Governmental  Conduct  Code,  Sec. 
2.100]  to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  Ordinance,  please  contact  the  S.F.  Fthics 
Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581-2300;  or  website  www.sfgov.org/ethics. 
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AGENDA 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 

Commissioners: 


11:00  a.m.,  Tuesday,  September  22,  2009 
Legislative  Chamber,  Room  250,  City  Hall 

Dufty  (Chair),  Mirkarimi  (Vice  Chair), 
Campos,  Chiu,  Chu,  Daly,  Flsbernd,  Mar,  at 


CLERK  Erika  Cheng 


Roll  Call 

Approval  of  Minutes  of  July  28,  2009  Meeting  -  A( 

Chair's  Report  -  INFORMATION 

Executive  Director's  Report  -  INFORMATION 


Recommendations  from  the  Finance  Committee 

5.  Increase  the  Amount  of  the  Professional  Services 
Joint  Venture  by  $1,574,000,  to  a  Total  Amount  Not 
On-Call  Project  Management  and  Oversight  Servi< 
Director  to  Negotiate  the  Non-Monetary  Provisions  - 

6.  Approve  the  Revised  Investment  Policy  and  Debt  Poll' 


GOVERNMENT 
DOCUMENTS  DEPT 

ION* 

SEP  1  8  2009 

SAN  FRANCISCO 
PUBLIC  LIBRARY 

Contract  with  Cordoba/Zunnaga 
To  Exceed  $2,574,000,  to  Provide 
:es  and  Authorize  the  Executive 
ACTION* 

cy  -  ACTION* 


Recommendations  from  the  Plans  and  Programs  Committee 

7.  Appoint  One  Member  to  the  Ciuzens  Advisory  Committee  -  ACTION* 

8.  Approve  the  Final  Report  of  the  On-Street  Parking  Management  and  Pricing  Study  - 
ACTION* 


Approve  the  2009  Prop  K  5- Yea 
Improvement  Program;  Ferrv;  Facilitic 
Signs  Maintenance  and  Renovation;  Si 
Pedestrian  Circulation  and  Safety;  Ci 
Transportation/Land  Use  Coordinatio 


-ACTION* 


tion  Programs  for  Caltrain  Capital 
ys;  New  Signals  and  Signs;  Signals  and 
acing.  Rehabilitation  and  Maintenance. 
Tree  Planting  and  Maintenance;  and 


10. 


Allocate  up  to  $108,589,056  in  Prop  K  Funds,  with  Conditions,  for  Fourteen  Annual 
Requests,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules  - 
ACTION* 

Amend  the  Authority's  American  Recovery  and  Reinvestment  Act  of  2009  Local  Streets 
and  Roads  System  Preservation  Funds  Project  List  to  Reprogram  a  Total  of  $3,036,922 
in  Cost  Savings  to  Three  Department  of  Public  Works  Projects  -  ACTION* 
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12.  Resolution  of  Support  for  San  Francisco's  Request  for  $50  Million  in  Federal 
Discretionary  American  Recovery  and  Reinvestment  Act  of  2009  Transportation 
Investment  Generating  Economic  Recovery  Funds  for  the  Doyle  Drive  Replacement 
Project  -  ACTION* 

Items  for  Direct  Board  Consideration 

13.  Amend  the  Municipal  Transportation  Agency's  Market  Street  Calm  the  Safety  Zone 
Project  (Resolution  06-43,  Project  Number  101.910001)  to  Revise  the  Scope,  Schedule 
and  Budget- ACTION* 

The  Authority  Board  considered  the  subject  amendment  at  its  April  28,  2009  meeting  and  after  discussion 
and  public  input,  continued  the  item  to  allow  time  for  the  Municipal  Transportation  Agency  (MTA)  and 
Authority  staff  to  give  consideration  to  a  project  that  included  a  pilot  of  high  visibility  colored  pavement 
in  the  safety  zone,  as  well  as  address  other  concerns  raised  at  the  meeting.  Since  then,  Authority  staff  has 
met  several  times  and  been  in  regular  communication  with  MTA  staff,  the  San  Francisco  Bicycle  Coalition, 
San  Francisco  Great  Streets,  Si* Walk,  Livable  City  and  the  Market  Street  Association  to  develop  a  revised 
scope  that  address  the  Board's  and  stakeholders'  concerns.  Based  on  those  meetings,  MTA  has  made 
modifications  to  the  scope  to  include  a  pilot  of  high-visibilitv  colored  pavement  in  the  safety  zone,  as  well 
as  making  other  revisions.  Attachments  1  and  2  describe  the  newly  revised  proposed  amended  scope  and 
the  phasing  strategy,  including  before  and  after  evaluation  of  pilot  treatments.  The  overall  project  budget 
remains  unchanged.  We  are  seeking  to  amend  the  MTA's  Market  Street  Calm  the  Safety  Zone 
Project  (Resolution  06-43,  Project  Number  101.910001)  to  revise  the  scope,  schedule  and  budget. 

14.  Status  Report  on  the  Doyle  Drive  Replacement  Project  -  INFORMATION 

Pre-construction  work 
to  open  bids  for  the  fL 
Capital  Projects,  will  pr 
and  efforts  underway  t 
information  item. 

Other  Items 

15.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 

16.  Public  Comment 

17.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  h trp:  /  ,\v  \v\\ . s fry >\  .or;.? / sfttv  or  that  evening  at  6:00  pm  on  Cable  Channel 
26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend 
viewing,  please  call  SFG'IY  at  (415)  557-4293  on  I  nday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  alJergies,  environmental  illnesses,  mulnple  chemical  sensitivity  or 
related  disabilines,  attendees  at  all  public  mcenngs  are  reminded  that  other  attendees  may  be  sensitive  to  vanous  chemical  based  products. 
Please  help  the  City  accommodate  these  individuals. 

If  any  matenals  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Board  after  distribution  of  the  agenda  packet, 
those  matenals  are  available  for  public  inspection  at  the  San  Francisco  County  Transportation  Authonty  at  100  Van  Ness  Avenue,  Root 
26,  San  Francisco,  CA  94102,  during  normal  office  hours. 

To  obtain  a  disability-related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the 
meeting,  please  contact  Erika  Client;  at  415.522.4S00  at  least  two  business  days  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  entities  that  influ< 
administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  Ordinance  [SF  Can 
2.100]  to  register  and  report  lobbying  acnvity.  For  more  information  about  the  Lobby) 
Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (415)  581 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  AUTHORITY 
Meeting  Notice 


Date: 
Location: 


Commissioners: 


1 1:00  a.m.,  Tuesday,  October  27,  2009 
Legislative  Chamber,  Room  250,  City  Hall 

Dufty  (Chair),  Mirkarimi  (Vice  Chair),  Alioto-Pier,  Avalos, 
Campos,  Chiu,  Chu,  Daly,  Elsbernd,  Mar,  and  Maxwell 


CLERK:  Erika  Cheng 


1.  Roll  Call  GOVERNMENT 

2.  Approval  of  Minutes  of  September  22,  2009  Meeting  -  ACTION*  DOCUMENTS  DEPT 

3.  Chair's  Report  -  INFORMATION  qqj  %  £  20r  - 

4.  Executive  Director's  Report  -  INFORMATION 

SAN  FRANCISCO 

Recommendations  from  the  Finance  Committee  PUBLIC  LIBRARY 

5.  Authorize  the  Executive  Director  to  Execute  Cooperative  Agreements  (No.  4-22*3  and 
4-2137)  with  Caltrans  in  a  Combined  Total  Not  to  Exceed  $1,465,000;  to  Amend  the 
Memorandum  of  Agreement  with  the  Treasure  Island  Development  Authority;  and  to 
Reduce  the  Professional  Services  Contract  with  AECOM  by  $1,465,000  for  the  Verba 
Buena  Island  Ramps  Improvement  Project  -  ACTION* 

6.  Award  a  Two-Year  Consultant  Contract,  with  an  Option  to  Extend  for  Two  Additional 
One-Year  Periods,  to  C2PM  in  Amount  Not  to  Exceed  $3,~0<H><»i)  tor  Construction 
Management  Support  Services  for  Doyle  Drive  Replacement  Project,  and  Authorize  the 
Executive  Director  to  Negotiate  the  Non-Monetary  Provisions  -  ACTION* 

7.  Authorize  the  Executive  Director  to  Execute  and  Deliver  an  Amendment  to  the  Credit 
Agreement  and  Related  Amendments  to  Certain  Other  Documents  Relating  to  the 
Authority's  Commercial  Paper  Notes,  and  to  Take  All  Actions  Necessary  in  Connection 
with  Such  Amendments  -  ACTION* 

Recommendations  from  the  Plans  and  Programs  Committee 

8.  Approve  the  2009  Prop  K  5-Year  Prioritization  Programs  for  BART  Station  Access, 
Safety  &  Capacity  and  Traffic  Calming  -  ACTION* 
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9.  Allocate  $298,000  in  Prop  K  Funds,  with  Conditions,  to  the  Municipal  Transportation 
Agency  (MTA)  for  the  Fiscal  Year  2009/10  Traffic  Calming  Planning,  Evaluation  and 
Outreach  Projects,  Subject  to  the  Attached  Fiscal  Year  Cash  Flow  Distribution  Schedule 
-ACTION* 

Other  Items 

10.  Introduction  of  New  Items  -  INFORMATION 

During  this  segment  of  the  meeting,  Board  members  may  make  comments  on  items  not  specifically  listed 
above,  or  introduce  or  request  items  for  future  consideration. 

1 1 .  Public  Comment 

12.  Adjournment 


Please  note  that  the  meeting  proceedings  can  be  viewed  live  at  lutp: / /www.sfgov.ori'/sfgtv  or  that  evening  at  6:00  pm  on  Cable  Channel 
26  in  San  Francisco,  with  a  repeat  on  the  weekend  (either  Saturday  or  Sunday  evening).  To  know  the  exact  cablecast  times  for  weekend 
viewing,  please  call  SFGTV  at  (415)  557-4293  on  Friday  when  the  cablecast  times  have  been  determined. 

In  order  to  assist  the  City's  efforts  to  accommodate  persons  with  severe  allergies,  environmental  illnesses,  multiple  chemical  sensitivity  or 
related  disabilities,  attendees  at  all  public  meetings  are  reminded  that  other  attendees  may  he  sensitive  to  v  arious  chemical  based  products. 

If  any  materials  related  to  an  item  on  this  agenda  have  been  distributed  to  the  Authority  Hoard  after  distribution  of  the  agenda  packet,  those 
materials  are  available  for  public  inspecuon  at  the  San  Francisco  Count)'  Transportation  Authority  at  100  Van  Ness  Avenue,  f  loor  26,  San 
Francisco,  CA  94102,  dunng  normal  office  hours. 

To  obtain  a  disability -related  modification  or  accommodation,  including  auxiliary  aids  or  services,  to  participate  in  the  meeting, 
please  contact  Erika  Cheng  at  415.522.4S00  at  least  two  business  davs  before  the  meeting. 

Lobbyist  Registration  and  Reporting  Requirements:    Individual    and  entities  thai  influenct  Ol  attempt  to  influena  local  legislative  or 

administrative  action  may  be  required  by  the  San  Francisco  Lobbyist  <  )rdinance  [SI-  ( lampaign  &  Governmental  Conduct  Code,  Sec.  2.100J 
to  register  and  report  lobbying  activity.  For  more  information  about  the  Lobbyist  ( )rdinance,  please  contact  the  S.I  Ethics  Commission  at 
30  Van  Ness  Ave.,  Suite  3900,  San  Francisco,  CA  94102,  telephone  (41 5)  581-2300;  or  website  www.sfgov.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORT  A  I  ION 
AUTHORITY 
Meeting  Notice 


Date: 
Location: 


1 1:00  a.m.,  Tuesday,  November  24,  2009 
Legislative  Chamber,  Room  250,  City  Mall 


Commissioners: 


Dufty  (Chan 
Campos,  Chii 


,  Mirkarimi  (Vice  Chair),  Alioto-Pier,  Avalo 
Chu,  Daly,  Flsbcrnd,  Mar,  and  Maxwell 


CLERK  Erika  Che 


1.  Roll  Call 

2.  Approval  of  Minutes  of  the  October  27,  2009  Meeting  -  ACTION* 

3.  Chair's  Report  -  INFORMATION 

4.  Executive  Director's  Report  -  INFORMATION 

Recommendations  from  the  Finance  Committee 


GOVERNMENT 
DOCUMENTS  DEPT 

NOV  2  0  20Ci 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


Award  a  Three- Year  Contract,  with  an  Opdon  to  Extend  for  Two  Additional  ( )ne  Year 
Periods,  to  SPTJ  Consuldng,  in  an  Amount  Not  to  Fxceed  $496,500,  for  Local  Area 
Network  and  Computer  Maintenance  Services;  and  Authorize  the  Executive  Director  to 
Negotiate  the  Non-Monetary  Provisions  -  ACTION* 

opment  of  the  Fxpcnditurc  Plan  and 
(Hancock),  for  the  Imposition  of  an 
-ACTION* 


Authorize  the  Executive  Director  to  Initiate  Dev 
Process,  Pursuant  to  the  Requirements  in  SB  8. 


Additional  Vehicle  Registration  Fc 


Recommendations  from  the  Plans  and  Programs  Committee 

7.  Appoint  Robert  Switzer  to  the  Citizens  Advisory  Committee  -  ACTION* 

8.  Appoint  Robert  Bardell  to  the  Van  Ness  Avenue  Bus  Rapid  Transit  Ciuzcns  Advisory 
Committee  -  ACTION* 

9.  Allocate  $18,200,000  in  Prop  K  Funds,  with  Conditions,  to  the  Transbay  Joint  Powers 
Authority  for  Final  Design  of  the  Transbay  Transit  Center,  Subject  to  the  Attached  Fiscal 
Year  Cash  Flow  Distribution  Schedule  -  ACTION* 


Approve  the  2009  Prop  K  5-Year  Prioritization  Prograi 
Vehicles,  and  Approve  the  2009  Prop  K  5YPPs  fo 
Advanced  Technologv  and  Information  Svstems  ''SFpo'  . 


is  (5YPPs)  for  New  and  Renovated 
New  and  Upgraded  Streets  and 
with  Conditions  -  ACTION* 
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Allocate  $5,204,029  in  Prop  K  Funds,  with  Conditions,  to  the  Peninsula  Corridor  foinl 
Powers  Board  for  Five  Systemwide  Programs,  and  $331,120  in  Prop  K  Funds,  with 
Conditions,  to  the  Municipal  Transportation  Agencv  for  Two  Projects,  Subject  to  the 
Attached  Fiscal  Year  Cash  Flow  Distribution  Schedules  -  ACTION* 

Approve  San  Francisco's  Project  Priorities  for  the  2010  Regional  Transportation 
Improvement  Program,  Including  $3,378,500  it)  Transportation  Enhancements  Funds  for 
Six  Projects  -  ACTION* 


Items  for  Direct  Board  Consideration 

13.        Resolution  Reaffirming  the  Currently 
Acceptable  Alternative  for  a  High-Spec 

At  its  meeting  on  September  22,  2009,  the  . 
Rail  with  an  emphasis  on  San  Francisco  eleme 
now  analyzing  project  alternatives  and  has  inv 
stakeholders,  to  submit  comments  on  this  ana 
for  high-speed  rail  service  at  the  state  level,  an 
are  seeking  a  resolution  reaffirming  the 
acceptable  alternative  for  a  High  Speed  Raj 


Apprc 


Transit  Center  as  the  Only 
I  can*  isco-  ACTION* 

ifornia  High  Speed  Rail  Authority  is 

sentatjon  on  the  status  of  planning 
irus  and  issues  at  the  local  level.  We 
shay    Transit  ("enter  as  the  only 


Other  Items 

1-1.  Introductio 


INFORMATION 


specifically  listed 


Public  Comment 
Adjournment 


To  obtain  a  disability-related  modification  or  accommodation,  including  a 
meeting,  please  contact  Erika  Cheng  at  415.522.4800  at  least  two  business  da 

Lobbyist  Registration  and  Reporting  Requirements:  Individuals  and  end 
legislative  or  administrative  action  may  be  required  by  the  San  Francisco  Lobl 
Conduct  Code,  Sec.  2.100]  to  register  and  report  lobbying  activity.  For  more  u 
contact  the  S.F.  Ethics  Commission  at  30  Van  Ness  Ave.,  Suite  3900,  San  Fianciso 
www.sfgov.org/ethics. 
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SAN  FRANCISCO  COUNTY  TRANSPORTATION  Al'TI  IOKI  n 
Meeting  Notice 


Date:  11:00  a.m.,  Tuesday,  December  15,  2009 

Location:  Legislative  Chamber,  Room  250,  City  I  [all 

Commissioners:        Dufty  (Chair),   Mirkarimi   (Vice  Chair),  Alioto-Pier,  Avalos, 
Campos,  Chiu,  Chu,  Daly,  Llsbernd,  Mar,  and  Maxwell 


CLERK  Erika  Cheng 


Roll  Call 

Approval  of  Minutes  of  November  24,  2009  Meeting 

Chair's  Report  -  INFORMATION 

Executive  Director's  Report  -  INFORMATION 


Recommendations  from  the  Plans  and  Programs  C< 


>  K  Fi 


:-Yea 


Approve  the  2UUV  Prop 
Safety  and  Transportation  Demand  Man; 

Allocate  $178,100  in  Prop  K  Funds, 
Environment  tor  the  Fiscal  Year  2009/ 1 
Fiscal  Year  Cash  Flow  Distribudon  Schec 


;rams  for  Bicycle  Circulation  and 
ng  Management  ACTION* 

ns,  to  the  Department  of  the 
rogram.  Subject  to  the  Attached 


Appro, 
of  Up 


rocess  to  Develop 
a  San  Francisco  Pi 


A( 


le  ACTION* 

nditure  Plan  a  N 
i  the  Requiremer 
into  Related  Pro 
ION* 


ion  Fee 
:k),  and 
mtracts 


Adopt  the  2009  San  Francisco  Con 
Official  Finding  that  the  Citv  and  Co 
CMP,  and  Support  the  Designadon  c 
Board  of  Supervisors  —  ACTION* 


on  Management  Program  (CMP),  Issue  and 
ot  San  Francisco  is  in  Conformance  with  the 
San  Francisco  Infill  Opportumtv  Zone  bv  the 


Other  Items 

9.         Introducdon  of  New  Items  - 


INFORMATION 


During  this  segment  of  the  meeting.  Board  members  may  make 
listed  above,  or  introduce  or  request  items  for  future  consideration. 


on  items  not  spccihcally 


I 
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Public  Comment 
Adjournment 
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